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Dakota Access, LLC 
1300 Main Street 
Houston, TX 77002 

UTILITY PERMIT #12660, HIGHWAY 1804 
One copy of your requested utility permit is enclosed. 

Installation and maintenance of said facilities on highway right of way shall be subject to the 
North Dakota Department of Transportation’s “A Policy for Accommodation of Utilities on State 
Highway Right of Way”, current edition, which is available at the following site. 

http://www.dot.nd.gov/inanuals/environmental/noIicv-utilities-state-row.pdf 

A copy of the permit is required at the work site for reference by the work crew or contractor. 

The bore pits and equipment used for the buried crossing must be outside the clear zone which is 
a minimum of 26 feet from the edge of the driving lane. 

If you have any questions please call. Thanks! 



RENEE SEIBEL - ENGINEERING TECHNICIAN IV 


rs 

enclosure 



formation: (701) 328-6950 • FAX: (701) 328-6933 • TTY: 711 • www.dot.nd.gov 
' General Information: 1-855-NDROADS (1-855-637-6237) 


218 Airport Road • Bismarck, North Dakota 58504-6003 


UTILITY OCCUPANCY APPLICATION AND PERMIT 

North Dakota Department of Transportation, Design Division 

SFN 7995 (Rev, 11-2012) 
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° *nu uunui i lUNb: installation and maintenance of said facilities on highway right of way shall be subject to the North Dakota Department 

of Transportation's (NDDOT's) "A Policy for Accommodation of Utilities on State Highway Right of Way", current edition, and the following terms and 

conditions, attached hereto and made a part hereof, 

(A) Installation/maintenance of said facilities shall be done in a manner satisfactory to the NDDOT district engineer, 

(B) Owner shall notify the NDDOT district engineer forty-eight (48) hours prior to installing, maintaining, relocating, or removing said facilities All disturbed 
areas shall be restored to their original condition in a manner satisfactory to the NDDOT district engineer. 

(C) The owner shall be required to wear an ANSI/1SEA 107-2004 Class II height visibility garment while within the highway riqht-of-wav as ner the 

requirements of 23 CFR 634 y 

(D) Owner shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of way, which 
may be damaged as a result of the installation and maintenance of said facilities on highway right of way. 

(E) The Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 

(F) Owner shall promptly remove said facilities from highway right of way, or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by NDDOT 

(G) NDDOT specifically reserves the right to revoke, or change the terms and conditions of, this Permit with or without cause and upon notice to the Owner 

(H) The Owner, for him or herself, his or her personal representatives, successors in interest, and assigns, as a part of the consideration hereof, does 
hereby covenant and agree that (1) no person, on the grounds of race, color, national origin, sex, age, disability/handicap, or income status**, shall be 
excluded from participation in, be denied the benefits of, or be otherwise subjected to discrimination in the use of said facilities, (2) that in the 
construction of any improvements on, over, or under such land and the furnishing of services thereon, no person, on the grounds of race color 
national origin, sex, age, disability/handicap, or income status**, shall be excluded from participation in, be denied the benefits of, or otherwise be 
subjected to discrimination, (3) that the Owner shall use the premises in compliance with all other requirements imposed by or pursuant to Title 49 
Code of Federal Regulations, Department of Transportation, Subtitle A, Office of the Secretary, Part 21 , Nondiscrimination in Federally-assisted 
Programs of the Department of Transportation - Effectuation of Title VI of the Civil Rights Act of 1964, and as said Regulations may be amended. 

That in the event of breach of any of the above nondiscrimination covenants, the NDDOT shall have the right to terminate this Permit and to re-enter 
and repossess said land and the facilities thereon and hold the same as if said Permit had never been made or issued. 

The Act governs race, color, and national origin. Related Nondiscrimination Authorities govern sex, 23 U S C 324' aqe 42 U S C 6101 ■ disability/ 
handicap, 29 U.S.C. 790; and low income, E.O. 12898. * ’ y 
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LOCATION NO. (FOR STATE USE ONLY) Begin Ref. Point End Ref. Point 



INTERSTATE HIGHWAYS - Applicant's description of the proposed method of ingress and egress to and from interstate right 
of way, as attached to the plan. 
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Risk Management Appendix 

Permits and Licenses with Private Individuals, Companies, Corporations, Etc. (referred to as Recipient): 

Recipient agrees to defend, indemnify, and hold harmless the state of North Dakota, its agencies, officers and 
employees (State), from and against claims based on the vicarious liability of the State or its agents, but not 
against claims based on the State's contributory negligence, comparative and/or contributory negligence or 
fault, sole negligence, or intentional misconduct. The legal defense provided by the Recipient to the State under 
this provision must be free of any conflicts of interest, even if retention of separate legal counsel for the State is 
necessary. Recipient also agrees to defend, indemnify, and hold the State harmless for all costs, expenses and 
attorneys' fees incurred if the State prevails in an action against the Recipient in establishing and litigating the 
indemnification coverage provided herein. This obligation shall continue after the termination of this agreement. 

Recipient shall secure and keep in force during the term of this agreement, from insurance companies, 
government self-insurance pools or government self-retention funds authorized to do business in North Dakota, 
the following insurance coverages: 

1) Commercial general liability and automobile liability insurance - minimum limits of liability required are 
$250,000 per person and $1,000,000 per occurrence. 

2) Workers compensation insurance meeting all statutory limits. 

3) The State of North Dakota and its agencies, officers, and employees (State) shall be endorsed as an 
additional insured on the commercial general liability and automobile liability policies. 

4) Said endorsements shall contain a “Waiver of Subrogation” in favor of the state of North Dakota. 

5) The policies and endorsements may not be canceled or modified without thirty (30) days prior written 
notice to the undersigned State representative. 

Recipient shall furnish a certificate of insurance evidencing the requirements in 1, 3, and 4 above to the 
undersigned State representative prior to commencement of this agreement. 

The State reserves the right to obtain complete, certified copies of all required insurance documents, policies, or 
endorsements at any time. If Recipient’s insurance will expire prior to the term of this agreement, Recipient 
shall renew the above requirements and furnish a certificate of insurance evidencing the renewal to the 
undersigned State representative prior to the expiration of the insurance. . Any attorney who represents the State 
under this policy must first qualify as and be appointed by the North Dakota Attorney General as a Special 
Assistant Attorney General as required under N.D.C.C. Section 54-12-08. 

When a portion of a Contract is sublet, the Recipient shall obtain insurance protection (as outlined above) to 
provide liability coverage to protect the Recipient and the State as a result of work undertaken by the 
Subcontractor. In addition, the Recipient shall ensure that any and all parties performing work under the 
Contract are covered by public liability insurance as outlined above. All Subcontractors performing work under 
the Contract are required to maintain the same scope of insurance required of the Recipient. The Recipient 
shall be held responsible for ensuring compliance with those requirements by all Subcontractors. 

Recipient's insurance coverage shall be primary (i.e., pay first) as respects any insurance, self-insurance or self- 
retention maintained by the State. Any insurance, self-insurance or self-retention maintained by the State shall 
be excess of the Recipient's insurance and shall not contribute with it. The insolvency or bankruptcy of the 
insured Recipient shall not release the insurer from payment under the policy, even when such insolvency or 
bankruptcy prevents the insured Recipient from meeting the retention limit under the policy. Any deductible 
amount or other obligations under the policy(ies) shall be the sole responsibility of the Recipient. This insurance 
may be in policy or policies of insurance, primary and excess, including the so-called umbrella or catastrophe 
form and be placed with insurers rated “A-” or better by A.M. Best Company, Inc. The State will be indemnified, 
saved, and held harmless to the full extent of any coverage actually secured by the Recipient in excess of the 
minimum requirements set forth above. 
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Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

You have submitted to the North Dakota Department of Transportation (NDDOT), in connection 
with your certificate of insurance, additional pages or language on the certificate which either 
purports to limit or qualify the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies, or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
statement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 


Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 


Dakota Access, LLC; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 


Date 


7 -/ & /Jk 


Vice President. Land and Right of Way 


Type or Print Name & Title 



ACCORD 


CERTIFICATE OF LIABILITY INSURANCE 


9/15/2016 


DATE (MM/DD/YYYY) 

2/4/2016 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 


IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must be endorsed. If SUBROGATION IS WAIVED, subject to 
the terms and conditions of the policy, certain policies may require an endorsement A statement on this certificate does not confer rights to the 
certificate holder in lieu of such endorsement(s). 


producer LOCKTON companies 

5847 SAN FELIPE, SUITE 320 
HOUSTON TX 77057 
866-260-3538 


iURED DAKOTA ACCESS, LLC 
13 8 93 1 9 1300 MAIN STREET 
HOUSTON, TX 77002 


CONTACT 
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pudNk 1 fax 

(A/C, No, Ext); [ (AFC, No): 


L INSURFRIS) AFFORDING COVERAGE 
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INSURER A 

Old Republic Insurance Comnanv 

24147 

INSURER B 



INSURER C 



INSURER Q. 



INSURER E 



JNSURERF : 




COVERAGES 


CERTIFICATE NUMBER: I 3887652 


REVISION NUMBER; XXXXXXX 


THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 
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TYPE OF INSURANCE 
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AUTOMOBILE LIABILITY 

ANY AUTO 


X 


X 
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$ 10 . 000,000 
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$ XXXXXXX 


$ XXXXXXX 


* XXXXXXX 


UMBRELLA LIAB 

EXCESS LIAB 


D 


OCCUR 
[CLAIMS- MADEI 


NOT APPLICABLE 


EACH OCCURRENCE 


$ XXXXXXX 


Aggregate 


$ XXXXXXX 


RETENTION $ 


WORKERS COMPENSATION 
AND EMPLOYERS' LIABILITY 

ANY PROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 
(Mandatory In NH) 

IF yes, describe under 
DESCRIPTION OF OPERATIONS below 


MWC 117949 15 


9/15/2015 


9/15/2016 


m 


V TPER 
A | STATl 


IS 


EL EACH ACCIDENT 


$ 10 , 000,000 


IE L DISEASE - EA EMPLOYEE 
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DESCRIPTION OF OPERATIONS 1 LOCATIONS / VEHICLES (Attach ACORD 101. Additional Romarka Schodukv may be attached if more space is required) 
All policies (except Workers’ Compensation/EL) contain a special endorsement with “Primary and Noncontributory” wording. 


CERTIFICATE HOLDER 



SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 

THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 

ACCORDANCE WITH THE POLICY PROVISIONS. 

13887652 

AUTHORIZED REPRESENTATIVE 

NORTH DAKOTA DEPARTMENT OF TRANSPORTATION 

608 EAST BOULEVARD AVE. 

BISMARCK ND 58505-0700 


ACORD 25 (2014/01) 

©1988-2014 ACORD CORPORATIOffTAII rights reserved 


The ACORD name and logo are registered marks of ACORD 









































All policies (except Workers' Compensation/EL) include a blanket automatic additional insured 
endorsement [provision] that confers additional insured status to the certificate holder only if there is a 
written contract between the named insured and the certificate holder that requires the named insured to 
name the certificate holder as an additional insured. In the absence of such a contractual obligation on 
the part of the named insured, the certificate holder is not an additional insured under the policy. 

All policies include a blanket automatic waiver of subrogation endorsement [provision] that provides this 
feature only when there is a written contract between the named insured and the certificate holder that 
requires it. In the absence of such a contractual obligation on the part of the named insured, the waiver 
of subrogation feature does not apply. 


Miscellaneous Attachment : M490201 
Master ID: 1389319, Certificate ID: 13887652 
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EMMONS COUNTY. NORTH DAKOTA 
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PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 

10/30/15 [ 
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WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30* 

STATE 

EMMONS COUNTY 


DRAWN BY: OP 

DATE: 12/02/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DAPL PIPELINE CROSSING 

HIGHWAY 1804 

NORTH DAKOTA 


DWG. NO. 

ND-EM-002.900 


REV. 

E 



W WOOD GROUP 
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Wood Group Mustang, Inc. 

17325 Park Row 
Houston, TX 77084 
United States 
T: +832 809 8000 
www.mustangeng.com 


February 15 th , 2016 

North Dakota Department of Transportation (ND-DOT) 
608 East Boulevard Avenue 
Bismarck, ND 58505 


To whom this may concern, 

The purpose of this letter is to confirm that the Dakota Access Pipeline (DAPL) is being designed with 
proper corrosion prevention systems. The first barrier of defense from corrosion is through the use of 
high-performance coatings (fusion bonded epoxy - FBE), followed by impressed current cathodic 
protection (ICCP) systems installed approximately every ten miles, at locations where electrical power is 
available, and wherever possible, in areas with relatively easy access. 

The section of pipeline contained within the state of North Dakota, totaling approximately 358 miles, will 
have the following specifications: 

• 12.75” O.D., 0.500” W.T., X-52, 14-16 MILS FBE w/40 MILS ARO 

• 20.00” O.D., 0.438" W.T., X-70, 14-16 MILS FBE w/40 MILS ARO 

• 24.00” O.D., 0.500” W.T., X-70, 14-16 MILS FBE w/40 MILS ARO 

• 30.00” O.D., 0.625” W.T., X-70, 14-16 MILS FBE w/40 MILS ARO 


Note that abrasion resistant overcoat (ARO) will only be used through sections where pipe is more 
susceptible to sustaining coating damage during installation (e.g. horizontal directional drills, through 
bores). In the case of open-cut installations, 14-16 mils of FBE will be used. 

As the firm designing the pipeline, have reviewed all applicable codes and specifications and are in full 
compliance with DOT 195, and NACE International. We are confident that the design is adequate for the 
pipeline. 


Should you have any questions please do not hesitate to contact us. 



Regards, 


(832)809-5616 



State Engineering Lead - ND 
rav.chu@woodqrouD.com 


(832) 809-6726 


CC: Claire Cunningham - Contract Land Staff 



Project Manager 
dan.iunk@woodarouD.com 
(832) 809-8229 


Safety & Assurance Relationships Social Responsibility People Innovation Financial Responsibility Integrity 



DAKOTA ACCESS PIPELINE PROJECT 


The attached Utility Crossing Permit Applications are being submitted on 
behalf of Dakota Access, LLC. 

Dakota Access is proposing to construct a new crude oil pipeline that will 
provide transportation service from points of origin in the Bakken/Three Forks 
play in North Dakota through portions of South Dakota and Iowa to a terminus in 
Patoka, Illinois. 

The proposed DAPL Project is comprised of an underground pipeline and 
associated tank terminals/pump stations for the storage and transport of crude 
petroleum. In North Dakota, the DAPL Project consists of two main underground 
pipeline components (Supply Line and Mainline), six tank/pump stations, and 
minor aboveground appurtenances (eg. Main line valves). The 151 mile long 
Supply Line Route will commence with a new 12" diameter pipeline east of 
Stanley, extend to the west and then south around Lake Sakakawea, ultimately 
reaching its terminus at Johnson Corner. The diameter of the pipeline increases 
incrementally at designated tank terminals from 12 inches to 20, 24 and 
ultimately, 30 inches. The DAPL Project will provide shippers access to 
approximately 450,000 bpd of transportation capacity (with the ultimate capacity 
of 570,000 bpd or greater depending on customer demand). 

Six tank terminals are proposed throughout the length of the Supply Line, 
including just west of the pipeline's commencement point near Stanley, and 
subsequent tank terminals locate south of Tioga, near Epping, near Trenton, Near 
Watford City and at Johnson Corner. 

At the discharge side of the Johnson Corner tank terminal and pump 
station, the 30 inch diameter Mainline commences and heads in a general 
southeast direction through for approximately 210 miles before crossing the state 
line at the Emmons County, ND/Campbell County, SD border. Additionally, the 
Mainline crosses portions of South Dakota, Iowa, and Illinois for a combined total 
of approximately 1,150 miles. 
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DRIVEWAY APPLICATION & PERMIT 

North Dakota Department of Transportation, Maintenance Division 

SFN5918 (Rev. 06-2015) 


Permit 
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Applicant 
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Address / 

I3PO ST SES3Z 
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Driveway Information on State Highway Right of Way 


Number of Driveways 


Location 


Private^ fj^mnme'rciaf direction □ nDs®e 0: W side of Route i 
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Highv&y ~ . Junction 


Mile Marker Number 


cription of proposed work on state right of way and type of business served. 

X&m poSaj&u. Ol(JJU>£> /dicLLa 

SH pi^Uvv-e. C^nJsTUvidr^o^ 


Applicant agrees that any permit issued and any entrance built or work done shall be in accordance with plans 
attached hereto and made a part hereof, and Permit Specifications printed on the reverse side of this sheet. If 
the applicant fails to construct the drive to the specified dimensions, including the proper culvert length and 
inslopes, the Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and 
remove the drive or make the necessary corrections and the Applicant will reimburse NDDOT for such work. 


NORTH DAKOTA 


APPLICANT: 

DEPARTMENT OF TRANSPORTATION 

Aeo/W J * 


Name (Type or Print) 

( X O ^ 

District Engineer (Type or Print) 

x -tf-a i— 


Sigrfdluie C~ J 

Vice President, Land and Right of Wav 

Signature 


Title 

/ /fe 

Date ' ' fc-' 

Permit granted: < 

Date 

Date 

Construction shall be completed by; 

./l/j&y i <2. Cl i 7 

Date f J 




(Original to District File, copy to Applicant) 
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Page 1 of 2 (Over) 


DRIVEWAY PERMIT SPECIFICATIONS 


1 , The total cost of all construction md maintenance of the work specified shall be borne by the Applicant, his 
grantees, successors, and assigns; except that the state will maintain the shoulder of the roadway 

2. The applicant shall be required to wear an ANSMISEA 107-2004 Class II high visibility garment while within the 
highway right-of-way as per the requirements of 23 CFR 634. 

3. It is understood by the Applicant that the state does not assume any responsibility for the removal or clearance of 
snow, fee, or sleet, or the opening of windrows of such materials, upon any portion of the driveway even though 
snow, ice, or sleet is deposited or wtndrowed on said drive by its authorized representative engaged In normal 
winter maintenance operation. 

4. No driveway shall be considered as completed until checked and approved by NDDOT. Surfacing may be omitted 
on field entrances if so specified in the application. 

5. A driveway, as referred to in this permit, shall be the traveled area between the highway roadway surface and the 
adjacent right-of-way line. Said driveway shall be used only for the purpose of providing entrance to and exit from 
the Applicants property. 

6. No driveway, or improvement constructed an the highway right of way shall be aftfr&d or relocated without 
permission of the district engineer of NDDOT. 

7. The Applicant agrees to perform all work in accordance with this permit, and to indemnify and hold harmless 
NDDOT, its officers, and employees from any and all liability, judgments, costs, expenses, and claims growing out 
of damages, or alleged damages, of any nature whatsoever, to any person or property arising out of performance 
or nonperformance of said work, or the existence of said driveways. 

8. It Is understood by the Applicant that the location, construction, and maintenance of driveways are under the 
supervision of NDDOT at all times, and that in granting this permit NDDOT waives none of its powers or rights to 
direct the removal, relocation, or proper maintenance in the future of any driveways within the right of way of the 
state highway. 

9. The granting of this permit does not vest the Applicant with the exclusive use of the driveway. NDDOT retains the 
right to diminish and expand the use of the driveway as required in the interest of the safety of highway traffic. 

1 0. Wetlands: The applicant shall certify that no wetlands will be impacted by the installation of the driveway. If 
wetlands are impacted, the applicant shall coordinate with the US Army Corps of Engineers (USACE), North 
Dakota Regulatory Office to determine if a permit is required or mitigation is needed. Certification of avoidance, a 
wetland delineation, or a permit (if required) from the USACE shall be attached to the application. 

11. The Applicant, for him or herself, his or her heirs, personal representatives, successors in interest, and assigns, as 
a part of the consideration hereof, does hereby covenant and agree that (1) no person on the ground of race, 
color, or national origin, will be excluded from participation in, denied the benefits of, or be otherwise subjected to 
discrimination in the use of said facilities, (2) that in the construction of any improvements on, over, or under such 
land, and the furnishing of servfoes thereon , no person on the ground of race, color, or national origin, will be 
excluded from participation In, denied the benefits of, or otherwise be subjected to discrimination, (3) that the 
Applicant will use the premises in compliance with all other requirements imposed by or pursuant to the Acte and 
Regulations, as amended, such that no person on the grounds of race, color, or national origin, will be excluded 
from participation in, dented the benefits of, or be otherwise subjected to discrimination in the use of said facilities 
set forth in this Assurance. 

That in the event of breach of any of the above Non-discrimination covenants, NDDOT will have the right to 
terminate this Permit and to enter or re-enter and repossess said land and the facilities thereon, and hold the 
same as if said Permit had never been made or Issued. 

1 2. Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 
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Risk Management Appendix 

Permits and Licenses with Private Individuals, Companies, Corporations, Etc. (referred to as Recipient): 

Recipient agrees to defend, indemnify, and hold harmless the state of North Dakota, its agencies, officers and 
employees (State), from and against claims based on the vicarious liability of the State or its agents, but not 
against claims based on the State’s contributory negligence, comparative and/or contributory negligence or 
fault, sole negligence, or intentional misconduct. The legal defense provided by the Recipient to the State under 
this provision must be free of any conflicts of interest, even if retention of separate legal counsel for the State is 
necessary. Recipient also agrees to defend, indemnify, and hold the State harmless for all costs, expenses and 
attorneys' fees incurred if the State prevails in an action against the Recipient in establishing and litigating the 
indemnification coverage provided herein. This obligation shall continue after the termination of this agreement. 

Recipient shall secure and keep in force during the term of this agreement, from insurance companies, 
government self-insurance pools or government self-retention funds authorized to do business in North Dakota, 
the following insurance coverages: 

1) Commercial general liability and automobile liability insurance - minimum limits of liability required are 
$250,000 per person and $1,000,000 per occurrence. 

2) Workers compensation insurance meeting all statutory limits. 

3) The State of North Dakota and its agencies, officers, and employees (State) shall be endorsed as an 
additional insured on the commercial general liability and automobile liability policies. 

4) Said endorsements shall contain a “Waiver of Subrogation” in favor of the state of North Dakota. 

5) The policies and endorsements may not be canceled or modified without thirty (30) days prior written 
notice to the undersigned State representative. 

Recipient shall furnish a certificate of insurance evidencing the requirements in 1, 3, and 4 above to the 
undersigned State representative prior to commencement of this agreement. 

The State reserves the right to obtain complete, certified copies of all required insurance documents, policies, or 
endorsements at any time. If Recipient’s insurance will expire prior to the term of this agreement, Recipient 
shall renew the above requirements and furnish a certificate of insurance evidencing the renewal to the 
undersigned State representative prior to the expiration of the insurance. Any attorney who represents the State 
under this policy must first qualify as and be appointed by the North Dakota Attorney General as a Special 
Assistant Attorney General as required under N.D.C.C. Section 54-12-08. 

When a portion of a Contract is sublet, the Recipient shall obtain insurance protection (as outlined above) to 
provide liability coverage to protect the Recipient and the State as a result of work undertaken by the 
Subcontractor. In addition, the Recipient shall ensure that any and all parties performing work under the 
Contract are covered by public liability insurance as outlined above. All Subcontractors performing work under 
the Contract are required to maintain the same scope of insurance required of the Recipient. The Recipient 
shall be held responsible for ensuring compliance with those requirements by all Subcontractors. 

Recipient’s insurance coverage shall be primary (i.e., pay first) as respects any insurance, self-insurance or self- 
retention maintained by the State. Any insurance, self-insurance or self-retention maintained by the State shall 
be excess of the Recipient’s insurance and shall not contribute with it. The insolvency or bankruptcy of the 
insured Recipient shall not release the insurer from payment under the policy, even when such insolvency or 
bankruptcy prevents the insured Recipient from meeting the retention limit under the policy. Any deductible 
amount or other obligations under the policy(ies) shall be the sole responsibility of the Recipient. This insurance 
may be in policy or policies of insurance, primary and excess, including the so-called umbrella or catastrophe 
form and be placed with insurers rated "A-” or better by A.M. Best Company, Inc. The State will be indemnified, 
saved, and held harmless to the full extent of any coverage actually secured by the Recipient in excess of the 
minimum requirements set forth above. 
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Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

You have submitted to the North Dakota Department of Transportation (NDDOT), in connection 
with your certificate of insurance, additional pages or language on the certificate which either 
purports to limit or quality the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies, or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
statement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 


Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 


Dakota Access, LLC; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 


Date 


Z 


/ & //&> 






St 


Vice President, Land and Right of Way 


Type or Print Name & Title 



AdORfi 


CERTIFICATE OF LIABILITY INSURANCE 


9/15/2016 


DATE (MM/DD/YYYY) 

2/4/2016 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 


IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must be endorsed. If SUBROGATION IS WAIVED, subject to 
the terms and conditions of the policy, certain policies may require an endorsement. A statement on this certificate does not confer rights to the 
certificate holder in lieu of such endorsement(s). 


producer LOCKTON companies 

5847 SAN FELIPE, SUITE 320 

HOUSTON TX 77057 

866-260-3538 

CONTAC1 J 

-Htmjj 

PHONE I PAX 

(A/C P No, Ex*}: | (A/C r NO|: 

E-MAIL 

ADDRESS: ____ 


INSURER/SI AFFORDING COV^F^AGf 

N4IC# 


insurer a . Old Reoublic Insurance Company 

24147 

insured DAKOTA ACCESS, LLC 

13 893 1 9 1300 MAIN STREET 

HOUSTON, TX 77002 

INSURER B : 


INSURER C : 


INSURER D: 



INSURER E : 



INSURER F : 



COVERAGES 


CERTIFICATE NUMBER: H887652 


REVISION NUMBER: XXXXXXX 


LTR 


THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 


TYPE OF INSURANCE 


COMMERCIAL GENERAL LIABILITY 


j CLAIMS-MADE | [ OCCUR 


GEN'L AGG REGAT E LIMIT APPLIES PER. 

POLICY □ 5 
OTHER 


PRO- 
I JECT 




AUTOMOBILE LIABILITY 

ANY AUTO 


ALL OWNED 
AUTOS 

HIRED AUTOS 

MCS-90 


n 


UMBRELLA LIAB 

EXCESS LIAB 


DED 


o 


SCHEDULED 

AUTOS 

NON-OWNED 

AUTOS 


lOCCUR 
ICLAIMS^MADEI 


RETENTION $ 


WORKERS COMPENSATION 
AND EMPLOYERS* LIABILITY 

ANY PROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 
(Mandatory fn NH) 

If yes, describe under 
DESCRIPTION OF OPERATIONS below 


i ■ n 

EH 




ISS 

wvji 


POLICY NUMBER 


MWZY 59829 15 


MWTB 21711 15 


NOT APPLICABLE 


MWC 117949 15 


OLICY EFF 


'nrmmmwxm 


9/15/201 5 


9/15/201 5 


POLICY EXP | 


9/15/2016 


9/15/2016 


9/15/2015 


EACH OCCURRENCE 


damage to rented 

premises 


MED EXP (Any one person) 


PERSONAL A ADV INJURY 


IGENERAL AGGREGATE 


PRODUCTS - COMP/OP AGG 


COMBINED SINGLE LIMIT 

(Ea naddanll 


IBODILY INJURY (Per person) 


BODILY INJURY (Per accident 


10,000,000 


10,000,000 


S XXXXXXX 


s 10.000,000 


s 10,000,000 


s 10,000,000 


$ 10,000,000 


$ XXXXXXX 


PROP E R F Y DAMAGE 

liFflf accidenO 


9/15/2016 


EACH OCCURRENCE 


AGGREGATE 


X 


[per 

I STATUTE 


IOTH 


lEL EACH ACCIDENT 


E L DISEASE - EA EMPLOYEE 


|E L DISEASE - POLICY LIMIT 


$ XXXXXXX 


* XXXXXXX 


* XXXXXXX 


$ XXXXXXX 


$ XXXXXXX 


$ 10,000,000 


10,000.000 


10 . 000,000 


DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (Attach ACORD 101, Additional Remarks Schedule, may be attached if more space is required) 
All policies (except Workers’ Compensation/EL) contain a special endorsement with “Primary and Noncontributory” wording 


CERTIFICATE HOLDER 


CANCELLATION See Atiachmcm 


The ACORD name and logo are registered marks of ACORD 



SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 

THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 

ACCORDANCE WITH THE POLICY PROVISIONS. 

13887652 

AUTHORIZED REPRESENTATIVE 

NORTH DAKOTA DEPARTMENT OF TRANSPORTATION 

608 EAST BOULEVARD AVE. 

BISMARCK ND 58505-0700 

A a i* j iaj v 



Q. All rights reserved 




























All policies (except Workers' Compensation/EL) include a blanket automatic additional insured 
endorsement [provision] that confers additional insured status to the certificate holder only if there is a 
written contract between the named insured and the certificate holder that requires the named insured to 
name the certificate holder as an additional insured. In the absence of such a contractual obligation on 
the part of the named insured, the certificate holder is not an additional insured under the policy. 

All policies include a blanket automatic waiver of subrogation endorsement [provision] that provides this 
feature only when there is a written contract between the named insured and the certificate holder that 
requires it. In the absence of such a contractual obligation on the part of the named insured, the waiver 
of subrogation feature does not apply. 


Miscellaneous Attachment : M49020I 
Master ID: 13893 19, Certificate ID: 13887652 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

IfiKoTft ft ccest> ■ L LC ! Zoo ft Y)aA %lQeeJ. iA&uSTonS \ lh 4 s> Y7feagz~ 

(Name and Address of Applicant) 

%02 • Vs± C ^ 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

< sg£T IQ/U L-i^ ^ 

Facilities to be installed pursuant to this permit are 30“ /^RU.O£ £>"4 pi pfflK# 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


io ftua 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. ; " 

^proved by the County Commissioner of District ) this day c// 20 fa at 
_.-n ^ - Vv , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



EMMONS COUNTY 


COUNTY COMMISSIONER 



Vice President, Land and Right of Way 


TITLE 

ik 2 Q Au(2^lui 

Address that approved permit should he mailed to ; 


l/V'O- -oo qoo 

t Q OulW- S>Ll) 


FILE R:\. ^s\1Q3957\DISCIPUNE\CAD\DRAMflNGS\93-PERyfT\N0RTH DAKOTA\EMMONS C0UN1Y\1Q3957-P8-,. ^-005.900.d«g PLOT DATE: 3/30/2015 BY: 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 12 & 7. TOWNSHIP 13+ NORTH, RANGES 78 & 79 WEST 

<k. 67 TH STREET SW 


X 

o 

oc 

Q_ 

CL 


LiJ 

Z 

a 

£•1 


( ND-EM-005.000^ 


o I PATRICIA 


A. HIGGINS 


n sg^D^’ e 


( ND— EM-005.900 ) 



PATRICIA A. HIGGINS 

2 


? PROPOSED 
30* PIPELINE 


1770'-t- 


1760- 


1750’- 


PIAN 

SCALE: r=30’ 



, <— 4' MIN. 

1740’-* 

PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=30’ HORIZ. 
r=20' VERT. 


r 1770' 


- 1760' 


- 1750’ 


u 1740' 


( 7 ) X=1 250441. 55 
w Y= 16875859.39 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: 6TH AVENUE SW 

AT STA. 0+75, ELEV. 1762.05’ 


03/30/15 


3EV. DATE 


OP 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


PROPOSED 30 DAPL PJPEUNE CROSSING 

6TH AVENUE SW (UNIMPROVED) 

EMMONS COUNTY NORTH DAKOTA I 


DRAWN fifY: OP 

DATE: 03/11/15 

CHECKED BY: PA 

DATE: 03/1 3/1 5 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-005.900 


REV. 

A 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

o[» ACCESS , l LC 1 300 A taiVl S JOegf* lA&l/ST :W> Jix4 £» 7*9^ 

(Name and Address of Applicant) 

gg>2 • C- yil ^ 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

5~ft Venn* ^LO fs~-7h) Or-iZyC.R-l'i) 

Lm^ 

Facilities to be installed pursuant to this permit are 30“ (VRUOg: pit pi pl 't|*\£ 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-1 80. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


A/ D-H-irn — oo^ • 
S ~ Qjl/jl S UJ 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day of fifaK i 20 _|^ at 
, North Dakota. 


-v 1 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


EMMONS COUNTY 



Vic* President, Land and Right of Way 

TITLE 

Address that approved permit should be mailed to 

JTOviL S Ll> 



FILE: H:\ Ml03957\OISCIPUNE\CAD\DRAWNGS\93-PERMfT\NORTH DAKOTA\EMMONS C0UH1Y\103957-P8-, ^-009,900.^9 PLOT DATE: 3/30/2015 BY: 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 7 It 8, TOWNSHIP 134 NORTH, RANGE 78 WEST 


4 67TH STREET SW 



S 47*30*04" E 
JLOW 


v € PROPOSED 
\30‘ PIPELINE 


C ND-EM-009.000 ) 

PATRICA A. HIGGINS 





( ND-EM-OtO.OQO ) 
GRACE A. E STREYLE 


V FLOW 

V 

% m, 

' J ' 

„ W* 



■EXIST. FOREIGN PIPEUNE 


=] 

§ 


NATURAL- 

GROUND 


1 900'— j (^™4. 

I — I — ^ — 3— 


1890’- 


1880 ,J 


CND-EM-009l00^ 

PLAN 

SCALE; r=50' 


y a 

IfK 
ft I Q_ 




!■ 


4' MIN. 


6' MIN. 


PROPOSED 
30' PIPEUNE 


jT~f 


PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


228’ 

PROFILE 

SCALE: r=50’ HORIZ. 
r=20* VERT. 
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PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

I pi 900’ 


w 


4’ MIN. 


f- -1890’ 

H880’ 


© 


X= 1255964. 11 
Y=1 68741 95.55 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 5TH AVENUE SW 
AT STA. 1+00, ELEV. 1896.49' 


03/36/15 


TEV. DATE 


PRV 


BY 


ISSUED FOR USE/PER MR 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 






DAKOTA ACCESS, LLC 


PROPOSED 30“ DAPL PIPEUNE CROSSING 


5TH AVENUE SW (UNIMPROVED) 

EMMONS COUNTY x 


DRAWN SV: RG 

DATE: 03/12/15 

CHECKED EY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


IORTH DAKOTA I 


DWG. NO. 

ND-EM-009.900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


CC&Sb , L LC l%0OfilaA/\STQeeT : lAatsTo^, j&K4 & 

(Name and Address of Applicant) 

g 02 • jg± 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

M CkxMywjL- ^ = n/i blf.T- p?>h) CR-t-9 ) 

\ i 

l~ln£> 

Facilities to be installed pursuant to this permit are 30“ ^RUDE g>i| pi pcWif * 1 . 

in accordance with plans, 

specifications and maps attached hereto, 


For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 

T renches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

<-{ ClMnux. Sid 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District j this day of pfWrk \20 Ih at 

L 

r» ■ " , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


EMMONS COUNTY 



APPLICANT SIGNATURE 


Vic* President, Land and Right of Way 


TITLE 


Address that approved permit should be mailed to ' 


q CUrttuiL S UO 


1A 

at 

s 


I 


Q. 

I 


(/) 

O 

z 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 17 & 16, TOWNSHIP 134 NORTH, RANGE 78 WEST 


( ND-EM-0 14.000 ' 
JACK WAYNE 


£ 

0 

“3 

1 


§ 

K) 


£ 



t ND-EM-0 13,000 1 

SHIRLENE A. SERR 


£ £ 

< s 

£,I 

<=h 



I860’ 


1850’ - 


1840’ J 


PIPE SPECIFICATIONS 
PIPE 30' O.D. x 0.625' W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPEUNE WARNING SIGN- 
AND TEST STATION 
(TYP. BOTH SIDES) 


221' MIN. 


PROFILE 

SCALE: 1'=40’ HORIZ. 
r=20’ VERT. 

















| A 

03/30/15 

RG 

ISSUED FOR USE/PERMIT 

PA 

Irev. 

DATE 

BY 

DESCRIPTION 

CHK. 


I860’ 


1850’ 


L 1840’ 


fTs X=1261 193.31 
nnm ^ Y= 16869499.70 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) | 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: t 4TH AVENUE SW 
AT STA. 1+02, ELEV. 1852.05’ 


PROJECT NO. 


10395700 


D£ 

a 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


4TH 

EMMONS COUNTY 


PROPOSED 30’ DAPl PIPEUNE CROSSING 


DRAWN BY: JWH 

DATE: 03/12/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP,: 


PIPEUNE CROSSINC 

AVENUE SW (UNIMPROVED) 

NORTH DAKOTA | 


DWG. NO. 

ND-EM-01 3.900 


REV. 

A 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

ACCESS . L LC l4cHiSf£?^ "Ji&4 & ^ 002 ^, 

(Name and Address of Applicant) 

W2 • 945 ^ ) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 


Facilities to be installed pursuant to this permit are 3 D at {^RUDg Pi 1 pi pl-Ki 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 




highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District '| this day oflVW<J-^20 i at 

* JL 

.Ur , North Dakota, 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



Vice President, Land and Right of Way 


TITLE 


Wca u j£A Ac e ^ ujl ^ IS ^ wn a rj 

Address that approved permit should be mailed to 


ltC( 'S-Tte-egt 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: DAKOTA AlT-gbS, UC 

Address: V?JtX> STfelfflT AAow gA~g)n t 1 ^bQO'Z^ 

Applicant" requests permission to construct a PHv^/cemmercfal/indystffal 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 


IVtetK 

£l 


TS 





ai 






T-Cvy^ p<9^q>vt| -fog p i uul C (Xiqy\ 


Approach Width 
(Min 24' -Max 40') 

Inslopes required 

Culvert Required 
(yes/no) 

Culvert Size 


8 : 1 

VT.5 | 

!%" fidk $Ue< 


Authorization is hereby given to T)AVLCTA ft LLC_ of 

— H Qi JLS~ho/> 7 7/ : >/p ~Z- to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the^applicant. 

~ \}MQLA Access ;LLC- 

Applicant 






ounty Road Supi. Approved 


aHg 9 - Ce\\ 

Contact # (Phone-Cell) 


Dated WE>-Ev\X-0H4 

Sl^CT SU7 
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EMMONS COUNTY. NORTH DAKOTA 

SECTION 21, TOWNSHIP 134 NORTH, RANGE 78 WEST 


(ND-EM -01 6.000) 
MARY ANN OHLHAUSER 



€ PROPOSED 
30" PIPELINE 

( ND-EM-01 7,000 ) 

TERRENCE H. SERR 


$. 4TH AVENUE SW 
(ND-EM-0 16.930) 


PLAN 

SCALE: 1 ”=40' 


q i 

o i 


< 


o 


.pc 


j <o 

o , 


c 

§ 


O 

c 

LU 


I 

:v 

O. 

C 

C 


I 


PIPELINE WARNING SIGN ■ 
AND TEST STATION 
(TYP. BOTH SIDES) 



1780'n 


1770- 


1760’- 


1750'J 

PIPE SPECIFICATIONS 
PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30“ PIPELINE 


220' MIN. 

PROFILE 

SCALE: 1"=40’ H0RIZ. 
1"=20’ VERT. 


r 1780’ 


- 1770’ 


1760’ 


1750’ 


/tn, X= 1265780.46 
^ Y=1 6864882.73 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 69TH STREET SW 

AT STA. 0+97, ELEV. 1768.46' 


01/05/16 


09/02/15 


03/02/15 


REV. DATE I BY 


PRV 


PRV 


JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPI PIPELINE CROSSING 

69TH STREET SW 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: JTM 

DATE: 01/12/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP,: 


DWG. NO. 

ND-EM-01 6.930 


REV. 

c 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


Df\Kojjf\ PtOLESb , / LC i30QA)aA/iST/2(?eT. /gJC4fe 

(Name and Address of Applicant) 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

3 fliuLi/w-g- -ai/z.^) fj „ 1^4) Cm 
SLe_cirL^, Luva 

Facilities to be installed pursuant to this permit are 3Q il (^RUOg oil 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

°iOO 

3 OiOt^^AJL. 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District 


1 


this day of 


20 lJU 


at 


A 




North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, - - ^yhtofWay 
Vice President, Land and Right of Way 

TITLE ““ 

1I£>0 UMA A'UCnuJl . vsn <5i Xrlc. SO ^ 

Address that approved permit should be mailed to 7 



°\Dd 

3 OliXLAUJL ^>LO 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 21 & 22, TOWNSHIP 134 NORTH, RANGE 78 WEST 

<t 69TH STREET SW 

( ND-EM-018,000 ) 

j TERRENCE H. SERR 



(TjQ-EM -01 7.000^ 

TERRENCE H. SERR 


T750S 


( ND-EM-01 7.900 ) 

PLAN 

SCALE: 1”-20* 



1720' 


W.T. 


PIPE SPECIFICATIONS 
PIPE 30* O.D. x 0,625 
API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
JO m PIPELINE 


PROFILE 

SCALE: 1*=50' HORIZ. 
1"=20‘ VERT. 


r 1750' 


-1740' 


-1730' 


l 1720' 


X= 1266327.43 
Y=16864192.91 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 3RD AVENUE SW (UNIMPROVED) I 
AT STA. 1+18, ELEV. 1734.48’ 


© 


09/02/15 

M/30/15 


PRY 

RG 


ISSUED FOR USE/PERMIT 

ISSUED FOR USE/PERMIT 


RC 

PA 


DAKOTA ACCESS, LLC 


REV. 


DATE 


BY 


DESCRIPTION 


CHK. 


PROPOSED 30‘ DAPL PIPELINE CROSSING 


PROJECT NO. 


10395700 


3RD AVENUE SW 

EMMONS COUNTY 




WOOD GROUP MUSTANG .INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DRAWN BY: PRV 

DATE: 03/12/15 

CHECKED BY: PA 

DATE: 03/20/1 5 

SCALE: AS SHOWN 

APP.: 


(UNIMPROVED^ 


IORTH DAKOTA 


DWG. NO. 

ND-EM-01 7.900 


REV. 

B 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

IttK m n L LC 1 3D0ft niA STQeeJ. iAot&T MA & 

(Name and Address of Applicant) 

%02-H$q- 94^3 ^ Lois') 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

STTg-eeTSiQ ( -Sala^Y/T- 

^.dcvtxrs 

Facilities to be installed pursuant to this permit are 30* 1 Oil 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 

|\JD-£<VN-' 0\8'- C UO 

“5172 S LO 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County 


t 


Commissioner of District 

North Dakota. 



APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 
TITLE " 

U < 20 . A-oenuJU 

Address that approved permit should be mailed to 7 



EMMONS COUNTY 



~=h 0 sT£«e.T s uJ 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 22 4t 27. TOWNSHIP 134 NORTH, RANGE 78 WEST 


(NO-EM-OIGLOOiT) 

TERRENCE H. SERR 


<t 3RD AVE. SW 


pm 

SCALE: 1"=40' 



PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


220' MIN. 


PROFILE 

SCALE: r=40' HORIZ. 
r-20’ VERT. 


DATUM: 


X=1267941.96 
^ Y=1 68621 56.71 


ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 


T.B.M.: £ 70TH STREET SW (UNIMPROVED) 
AT STA, 0+97, ELEV. 1758.30' 


01/07/16 


M/30/15 


REV. DATE BY 


OP 


RG 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERM IT 


DESCRIPTION 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


RC 

DAKOTA ACCESS, LLC 

PA 

CHK. 

PROPOSED 30" DAPL PIPELINE CROSSING 

70TH STREET SW (UNIMPROVED) 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: JWH 

DATE: 03/12/15 

DWG. NO. 

ND-EM-01 8.910 

REV. 

B 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

4 CLE_ S5 . L LC IjOOJt Htv) STgg&T IAduST lix4 & *??GQ2~. 

(Name and Address of Applicant) 

S 02 • fu&Slj 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

fl,UP:rv'jl_fi_ SJ AlC. !k=JtZ-h Ll) CLz - 7?^ 

Lluji 

Facilities to be installed pursuant to this permit are 30 11 (jRUOE £>>f 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


I 'VD-&w\-oa\.q<?o 

3,ALO.nux_ s tx> 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District A_ this day o| T( 2&n_, at 

v 

:■ : - ?-■ ^ •■■■ , North Dakota. 

APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 

TITLE 

U OO UMA ^ A-U&n LU Krl<^ h ? £) 

Address that approved permit should be mailed to 



EMMONS COUNTY 



JUD-em-<?a\.<3oc> 
Si CU*-e.nu_«_ S ud 


flLE R:\ xt3\103957\DISCIPLINE\CAD\DRAKflNGS\93-PERWT\NQRTH DAKOTA\EMMONS C0UNTY\103957-P8-., ,JM)21.90(UMg PLOT DATE: 3/30/2015 BY: IMDAMBA. JOEY 



EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 26 & 27, TOWNSHIP 134 NORTH, RANGE 78 WEST 




^ 39-V'J' e (T 

S 3ff24j4T_E_j£ - N 

^OW 


(ND-EM-02lTOOQ^ 

RICHARD LAWLER 





( ND-EM-022.000 ) 
NANCY R. CHRISTIANSON 




<t PROPOSED 
30‘ PIPEUNE 



( ND-EM -02 1.900 ) 

PLAN 

SCALE: 1"=50’ 


<L 71ST STREET SW 
(UNIMPROVED) 


1830’ i 


1820’- 


1810’- 


0 
t>; 

a. 

CL 

UJ 

z 

Zi 

1 

o 

o 

+ 

„.Q. 


NATURAL' 

GROUND 


4' MIN. 
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§ 

IS 

lo 


§ 

CtC 

CL 

3 


o 

: 2 : 



.£*?| 

L 

PIPEUNE WARNING SIGN 


1 

AND TEST STATION 

♦1 


(TYP. BOTH SIDES) 


± 




6* MIN. 




o 

ct: 

CL 

£ 

Ul 

z 

:□ 

CL 

s 

A. 


r 1830’ 


-1820’ 


4' MIN. 


1 1 800’ “* 

PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


266' MIN. 


PROPOSED 
30' PIPEUNE 


-1810’ 


L 1800’ 


PROFILE 

SCALE: 1"=50’ H0RIZ. 
1"=20’ VERT. 


0 


X= 1271 489.41 
Y= 16857682.76 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 2ND AVENUE SW (UNIMPROVED) 
AT STA. 1+17, ELEV. 1817.33’ 


03/30/15 


REV. DATE 


RG 


BY 


ISSUED FOR U5E/PERMIT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


mm 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 

2ND AVENUE SW (UNIMPROVED) 

JNTY 


iRTH DAKOTA 


DRAWN BY: PRV 

DATE: 03/13/15 

DWG. NO. 

REV. 

CHECKED BY: PA 

DATE: 03/20/15 

ND-EM-02 1.900 


SCALE: AS SHOWN 

APP.: 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

TfiKoTfi ACCE&b . L LC t Zoo A toi/i SJQeel. IAduSToiaJ , I&&4 S 

(Name and Address of Applicant) 

yrz - Vs± 'I 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

-=h ± STa-eiT / 3sYl~^ 3*) 


Facilities to be installed pursuant to this permit are 3Q al r^RUO£ Q\\ pL p€l|x\fi 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


/UD-EW- 

Tl sTe-e-tt - S LO 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District 1 this day of . 20 i_iU, at 

, North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



EMMONS COUNTY 


COUNTY COMMISSIONER 



Vice President, Land and Right of Way 


TITLE 

ik2Q A-q£nujL, ^xrk. gPp 

Address that approved permit should be mailed to 


/OD-Ero-'fi’Z? -°lO0 


9-1 Sfe-eeT <S=Lo 


FILE: R:\ Ml03957\DISCIPUNE\CAD\DimWNGS\93-PERMn\MORm DAKOTA\EMMONS C0UH1Y\103957-P8-, ^-022.900.d^ PLOT DATE: 3/30/2015 BY: IMCAMBA, JOEY 


( ND-EM— 022.000 ) 
NANCY R. CHRISTIANSON 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 26 6c 35, TOWNSHIP 134 NORTH, RANGE 78 WEST 

£ 1ST AVENUE SW 



1030’-; 


1820 - 


1810'— 1 



( ND-EM-022,900 ) 

PLAN 

SCALE: r=50’ 


S 

I 

fci 

£ 

00 

05 


€ PROPOSED 
30' PIPELINE 


C ND-EM-023.000 5 

JOSEPHINE G. 
COWPERTHWAITE TRUST 


o 

Of 

CL 

t 

IU 

□ 

^ — PIPEUNE WARNING SIGN 

AND TEST STATION 
(TYP. BOTH SIDES) 

H 830’ 



6’ MIN. 


PIPE SPECIFICATIONS 

PIPE 30’ O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
JO PIPEUNE 


wrn s 


— r~ 


4* min; 820 P 

I 


221’ MIN. 

PROFILE 

SCALE: 1"=50 P HORIZ. 
r=20" VERT. 


M 810 ’ 


© 


X=1 2721 20.45 
Y=1 6856886.92 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVET FEET 

T.B.M.: £ 71 ST STREET SW 
AT STA. 0+98, ELEV. 1821.16’ 


03/30/15 


REV. DATE 


RG 


BY 


ISSUED FOR USE/FERWT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 






DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 

71 ST STREET SW (UNIMPROVED) 

UNTY ' N&l 


DRAWN 8V: RG 

DATE: 03/13/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


FTTH DAKOTA 


DWG. NO. 

ND-EM-022.900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

l VlKoTA ft CC£S<b , / LC 1 200 A Hi/) IhA €> y-7&?Z-, 

(Name and Address of Applicant) 

wz • feus') 

{Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 


7a STe-^eTSlo fts-ss/g-V" 1 -^/) ) 


Facilities to be installed pursuant to this permit are 


specifications and maps attached hereto, 


30* 1 ^PUDE Oil pi p i l K£ 

in accordance with plans, 


For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


t)D-eYr\~035AOO 

72 sTus^r s u> 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day of fWcK, 20 jig at 

•_1 , North Dakota. 

APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


Vice President, Land and Right of Way 

TITLE 

1 \QQ VjJOX A-U <L n UJI . vsn Kr Jk 5&SV3 

Address that approved permit should be mailed to 

h)D-BM)~036'AoO 
fs. Sieger < s=w 



EMMONS 


COUNTY COMMISSIONER 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 2 & 35, TOWNSHIPS 133 & 134 NORTH, RANGE 78 WEST 

1ST AVENUE SW 


( NO- EM-025. OOP ) 

JOSEPHINE G. COWPERTH WAITE V 
TRUST 







£ PROPOSED 
30 * P/iPO/A/£- 


C NQ-EM-026.000 1 

JODY LAWLER 


( ND-EM-025,900 ) 


PLAN 

SCALE: 1*=50 P 
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1860- 
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NATURAL —v 
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PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

r - i— 1 880* 


-1870' 


•— 4’ MIN. 


8‘ MIN. 


1 850'-* 

PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


220' MIN. 


X 


4' MIN. 


PROPOSED 
30* PIPELINE 


-I860' 


l 1850' 


PROFILE 

SCALE: T=50' HORIZ. 
r=20' VERT. 

















1 A 

03/30/15 

RG 

ISSUED FOR USE/PERMIT 

PA 

■REV, 

DATE 

BY 

DESCRIPTION 

CHK. 


X= 127641 2.30 
^ Y=16851474.16 

DATUM! 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: £ 72ND STREET SW 
AT STA. 0+97, ELEV. 1870.42' 


PROJECT NO. 


10395700 


a 

E 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




& 


» DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

72ND STREET SW (UNIMPROVED) 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: OP 

DATE: 03/12/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.; 


DWG. NO. 

ND-EM-025,900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

Dakota ACczsb.LLC 1306 a nivi STg^eT, 'Twa & 

(Name and Address of Applicant) 

$02 - %g± CmO. 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 


1 SLCj Cs 1 1^) (sX. ~ 


Facilities to be installed pursuant to this permit are 30 tl /^RUP£ Q\\ pi p-l Mn# 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 

ND-EM-DSt^-. °HO 

IsT CLiM-Aua. %uj 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District J this day of j V 20_ , at 

■ >v. ■ , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



{Jj2Q UM * s>s> A-oe n ca . gLSrJk. S]3£[D3 

Address that approved permit should be mailed to 

i\j 

1 &UJLMA JU S CO 



EMMONS COUNTY 


COUNTY COMMISSIONER 


Vice President, Land and Right of Way 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: DfltCflTA ILC 

Address: S ADD ‘sTfelgt AArMtsAvn, "i &±0^ 3XH2&2--. 

P'h&W 

"Applicant" requests permission to 1 construct ^ PrhratVcemmercialAndttstrfal 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

isroucsis 

t \) LO 

l 

13-3 

12 



tsnw<^ 



_I33> 





T~ -^^QflRa,(5^4&R C&n&i£iJudiOA 

; required ' I CulverAequired 


Approach Width 
(Min 24' -Max 40') 


Inslopes required 


Culvert^equired 
(yes/no) 


Culvert Size 


8:1 


ML 


Authorization is hereby given to ACM£_ SA. LLC of 

f 'iOO W£ln $>1~ Ty '3-^0011^ to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant, 

Vmh ft ct c-l-g 

Applicant County Road Supt. Approved 

Hoa-qsq-aHg?- CeA\ 7 - 9' A 

Contact# (Phone-Cell) Dated 


nLE: R: \ Pr JQ3957\DISCIPLINE\CAD\DRAWINGS\93-PERMfT\NORTH DAKOTA\EUMONS C0UN1Y\1 03957-PB-ND- 27.910.dwg PLOT DATE: 1/5/2016 BY: UADAMBA. JOEY 


EMMONS COUNTY. NORTH DAKOTA 



PLAN 

SCALE: T=40' 


1890’-i 


1 880* — i 


1870’— 


I860 1 -I 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP, BOTH SIDES) 

r 1890* 


- 1880' 


PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70*000 PSI 


181’ MIN 


PROFILE 

SCALE: r= 40 ' HORIZ. 
1 "=20* VERT. 


4' MIN 


- 1870’ 


I860* 


© 


X= 1276737.69 
Y= 16851063.79 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: £ 1ST AVENUE SW 
AT STA. 0+79, ELEV. 1889.81' 


01/05/16 


00 / 02/15 


03/02/15 


mu 


REV. DATE 


JTM 


m 


OP 


JMH 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


fc* DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30 DAPL PIPEUNE CROSSING 

1ST AVENUE SW 

NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 11/17/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-027.910 


REV. 

D 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: J)ft KflTfi ACTJES>% L L C 

Address: \/OQ ‘STfellt AAottsJrpn, ) l-T-OtTZ^ 

Pi px\\vU. — f^YYUfea&A j ' \ 0 &!| Wn. ChjLhJ R £6£a O CJl- ^ P p- 
"Applicant" requests permission to construct a Rrivate/oeramereta I/industrial 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

iSTfU^.’hU) 

&A.S T~ 

l 

133 












Approach Width 
(Min 24' -Max 40') 

Inslopes required 

Culvert Required 
(yes/no) 

Culvert Size 


8 : 1 

/1/d 



Authorization is hereby given to A/C& SS. ^ of 

L 3 cq nnafV) Sr. ^ . Tx; oo sl to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

Th (/&U v Z z C 

Applicant 

sq-aqgq- o.n 

Contact # (Phone-Cell) 



Dated 

MD-eVY)- -OOO 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


PAKtiffa fl CCESb . L LC llooh u't/i SfQez[ } lAex&TmSt [ b&4 fe ^coz* 


(Name and Address of Applicant) 

— — ^ v ^ 

1- g 

W2 • 94*3 



(Contact Number) 



Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

72 . '/- 2 - 

( s-iY i-n^LG 


K v 




Facilities to be installed pursuant to this permit are 30*' (^RUD£ Q> \ O\ 0t t lm> 


in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 

Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

MP-eim -o3&- ao ° 

t-3. ^ 2 , 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District 



North Dakota. 


this day of ■ -.Vtl-\ 20 L at 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 


TITLE 

iADQ \jJQX ^ Au&n UJ . . Jsric O? P> 5]3 ^ 

Address that approved permit should be mailed to ' 



y /z Sree-£t~ 


RLE: R:\. .ts\103957\DISCIPLINE\CAD\ D RA WIN GS\93-PERM f T\NORTH DAKOTA\EMMONS COUNTY\103957-Pa-^ ^-Q28.900.d^ PLOT DATE: 3/30/2015 BY; MADAM*. JOEY 



EMMONS COUNTY. NORTH DAKOTA 

SECTION 1, TOWNSHIP 133 NORTH, RANGE 78 WEST 


( Nb-EM-Q2B.000 ) ^ 



JODY LAWLER V 

/ S 41 ■02 , 28“ E 




£ PROPOSED 
30 * PIPELINE 




(. ND-EM-029.000 ) 

JODEY LAWLER 


i 1ST AVENUE SW 

( ND— EM— 028.900^ 

PLAN 

SCALE: 1*-40’ 



1800’-i 


1790’ 


1780’- 


1770’ J - 

PIPE SPECIFICATIONS 

PIPE 30’ 0.0. x 0.625' 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


W.T. 


PROPOSED 
30 ” PIPELINE 


PROFILE 

SCALE: r=40’ HORIZ. 
r=20’ VERT. 


r 1800* 


-1790* 


1780* 


1 770* 

X=1 278835.20 
Y=1 6848638.23 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 72 1/2 STREET 
AT STA. 1+01, ELEV. 1790.17’ 


03/30/15 


1EV. DATE 


RG 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 




627C 




DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30* DAPL PIPEUNE CROSSING 

72 1/2 STREET 


DRAWN BY: PRV 

DATE: 01/16/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-EM-028.900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

ittKoTA &CCE Sb . / LC }300ft'MAV\$7i2&eJ ; lAoust JixA €> 

(Name and Address of Applicant) 

• ±&± Cgl# ) 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

T?> %io (S- Viv) C T - 1 ^ 3 ) 

Facilities to be installed pursuant to this permit are 30 cl i^RUDE Pit pi pl \|v\g 

__ in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

030 -QOO 

> 3 S 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

i this day of lWcK 20 1 (a at 

, North Dakota. 


Approved by the County Commissioner of District 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



COUNTY COMMISSIONER 



Vice President, Land and Right of Way 


TITLE 


Waa Acquit. 

Address that approved permit should be mailed to > 


HUD °lOO 

>5 STD-e-e X •£> LO 


OLE: R:\r J ,cts\103957\DISCIPUNE\CAD\DRAWINGS\93-PERI4n\NQRTH DAKOTA\EMMONS C0UKlAl03957-PB-^ dU-Q30.900.dwg PLOT DATE: 3/30/2015 BY: UADAMBA. JOEY 





GROUND 

I960’ -t 


1950 


1940’- 


1930’ 


PROPOSED 
30* PIPELINE 


PIPE SPECIFICATIONS 
PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


4 MIN 


r I960’ 


L 1950’ 


273' MIN. 


£ RQFILE 

SCALE: 1’=50’ HORIZ. 
1”=30’ VERT. 


1940' 


1930’ 


/tn X=1281576.18 
DATim, ^ Y=1 6845872.57 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£. 73RD STREET SW (UNIMPROVED) 
AT STA. 1+20, ELEV. 1952.38’ 


REV. DATE 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG. INC. 

w NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30“ DAPL PIPELINE CROSSING 

73RD STREET SW (UNIMPROVED) 

>UNTY NO* 


DRAWN BY: JWH 

DATE: 03/13/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


ifTTH DAKOTA 


DWG. NO. 

ND-EM-030.900 


REV. 

A 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 1 & 12, TOWNSHIP 133 NORTH, RANGE 78 WEST 

( ND-EM-030.900 ) 


( ND-EM-030.000 ) 

JODY LAWLER 


S 50" 12’ 17" E 


£ PROPOSED 
30 * PIPELINE 


( ND-EM-031,000 ) 

JODY LAWLER 


PLAN 

SCALE: 1 "=50‘ 

% 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

ftCCtSb , L LC 1 206 A \3\A %lQee1 : lAottsf lg}C4 & 

(Name and Address of Applicant) 

to* - ftdiS 'I 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

On a jlv^v Gxuu t u-e, ( s - iz-li^fT-iZz/K-ng-lTT) 

SLtcJaU)Y\ U Inc 

Facilities to be installed pursuant to this permit are 


specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


30*' /^?UO£ O i| pip lW 

in accordance with plans, 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


Moo 

m lUL- 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


proved by the County Commissioner of District !_ this day of fW— T 2o]j* at 




North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 

TITLE 

tk?Q A-uenuJL., 51% SV3 

Address that approved permit should be mailed to 

AJ 0- < biY)-O^>\‘ C ioo 

W)t du&rtLUL_ 







EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 12 Ic 7, TOWNSHIP 133 NORTH, RANGES 78 & 77 WEST 

<fc 73RD STREET SW 


8 I 1940* - 


( ND-EM— 031.000 ) 

JODY LAWLER 


1920' 


1 900 - 


1880’ -I™ 


PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


S 5729’ 12" E 


FLOW 


C ND-EM-032.005‘) 

ALBERT WEBER 
LIFE ESTATE 


( ND— EM-031.900 ) 

JELAN 

SCALE: 1"=50’ 


PROPOSED 
30" PIPELINE 


PROFILE 

SCALE: r=50’ HORIZ. 
r=30’ VERT. 


€ PROPOSED 
J0“ PIPELINE 


6' MIN. 


201‘ MIN. 


i— 1 940' 


-1920’ 


WARNING SIGN 
STATION 
(TYP. BOTH SIDES) 


-1900’ 


1880’ 


X=1 28 1797.06 
Y=>1 684571 6.23 

















I A 

04/22/15 

PRV 

ISSUED FOR USE/PERMIT 

PN 

IREV. 

DATE 

BY 

DESCRIPTION 

CHK. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ MAIN AVE 
AT STA. 0+88, ELEV. 1911.78’ 


PROJECT NO. 


10395700 


wy WOOD GROUP MUSTANG, INC. 

VY NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


S DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 

MAIN AVENUE (UNIMPROVED) 


Omm BY: RG 

DATE: 03/13/15 

CHECKED BY: PN 

DATE: 04/10/15 

SCALE: AS SHOWN 

APR.: 


NORTH DAKOTA 


DWG. NO. 

ND-EM-031.900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


ACCESS . L LC i3D6fi\3A/\STQ(?pT. iAmsfpftJ, fex4S, 

(Name and Address of Applicant) 

$02 - % 9 ± aw? CmS. 'I 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

’n STeeeT-^E- fc- ?-/i rS (t~ 1 3.3) (h-tt) 


Facilities to be installed pursuant to this permit are 30“ (^RUO£ £>ij pi pit Kfl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

wmft-ozv.qio 

44STSE. 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District / this day of OV/n h . 20 fu>, at 
. , North Dakota. 


APPROVAL RECOMMENDED: EMMONS COUNTY 



COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



t \Q Q UMA Aug. n uJL , l&f s, vnp, <a )sr Jk 0?^) S~D ^ 

Address that approved permit should be mailed to * 

^ %T S.E- 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: l .LC 

Address: 1 300 Wo{6£^~Dr\ 5 \ H-GQ1L 


Applicant requests permission to construct a Priv^ee mm ei x i al/ mtotrtal 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

sr-se. 

ft) 


133 




^Sh SE_ 


\s 

|3=> 





Approach Width 
(Min 24' -Max 40') 

Inslopes required 

Culvert Required 
(yes/no) 

Culvert Size 


8:1 

/!/0 

1 


Authorization 

L 3Q2 /Ql^uh so 


is hereby given to l CO hi Ll-C^ 

fh~ ' ‘ " r ~ : 


-h 


-jOLt^nn / v 2L 


to 


of 

construct 


an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 


omm. 1 1<~ 

Applicant 

co\\ 

Contact # (Phone-Cell) 



41- 



County Road Supt. Approved 


Dated 


IVD O^AlO 7 u / <s rsi3 


nLE^\F,. / ^t3\103957\DISCIPUNE\CAD\DRAMHNGS\93-PERU[AMORTti MKOTA\EMMONS C0UNTY\103957- 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 7 & 18. TOWNSHIP 133 NORTH, RANGE 77 WEST 

4. 1ST AVENUE SE 



( ND-EM-Q32.000 ) 

ALBERT WEBER 
LIFE ESTATE 


_r 

fi 


5 

£ 

in 

I 


7 

T3 

o 


1 

3E 

I 


C ND-EM- 034.910 ) 

PUN 


(~ND-EM -035.000 ) 

ALBERT WEBER 
LIFE ESTATE 


SCALE: r=30‘ 



taaos 


1880'- 


1870’- 


1860' J 
PIPE SPECIFICATIONS 
PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


203’ MIN. 

PROPOSED 30“ PiPEUNE- 

PROFILE 

SCALE: 1*=30" HORIZ. 
r=20’ VERT. 


r- 1890’ 


1880’ 


. — 1 — 1 870‘ 


L-1860’ 

^ X= 12851 9 1.70 
^ Y=1 6840563.71 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: 4 74TH STREET SE 
AT STA 0+89, ELEV. 1881.61’ 


M/02/1 5 1 


M/02/15 


12/22/14 


REV. DATE 


PRY 


OP 


JMH 


BY 


ISSUED FOR USE/PERMIT 

ISSUED FOR USE/PERMfT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


»» DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

74TH STREET SE 

EMMONS COUNTY 


DRAWN BY: TD 

DATE: 09/22/2014 

CHECKED BY:RC 

DATE: 03/02/15 


APP.: 


north Dakota! 


DWG. NO. 

ND-EM-034.910 


REV. 

c 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

CCESb . L LC I %D0 A Ma/I SliQeeJ. lAoLtSTOj^* ^HCP2~ 

(Name and Address of Applicant) 

$02 C. 'l 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

1 ST ‘S-Eu - Ig/f^^T- 1 Ba) Cr - 23^1 

JcLG> 1 

Facilities to be installed pursuant to this permit are '30 t> ARUOE pit pi pl^hl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
nfecessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


WDlEM -0~$U Aoo 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day of 'W(„ . 201 , at 
1 s' Z i x , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 

TITLE 

iA QQ l OQA A-U£n uJL . 15 m XrJk SO 3 

Address that approved permit should be mailed to 



EMMONS COUNTY 



/UD- • c \JOO 


g 


£ 

I 



EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 17 Sc 18. TOWNSHIP 133 NORTH. RANGE 77 WEST 




% 7 * 

31'5B'55" E t 33' 


C ND-EM-037 .00(D 

DANIEL L WEBER 


o 

o 


g 


( ND-EM-036.000 ) 

MICHAEL J. KUNZ 








<t PROPOSED 
JO” PIPELINE 




£ 


S’ 


PUN 

SCALE: r=60‘ 


1 75TH STREET SE 
(UNIMPROVED) 

( ND— EM-036.900 ) 



r 1880’ 


- 1870' 


1 85 O’- 1 


PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r-60* HORIZ. 
r=20’ VERT. 


© 












1 B 

09/02/15 

PRV 

ISSUED FOR USE/PESMIT 

RC 

1 A 

03/30/15 

OP 

ISSUED FOR USE/PERMIT 

PA 

[rev. 

DATE 

BY 

DESCRIPTION 

CHK. 


I860' 


L 1850’ 


X=1 286943.99 
Y=1 6837757.49 

DATUM! 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012. NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 1ST AVENUE SE (UNIMPROVED) 
AT STA. 1+36, ELEV. 1871.19' 


PROJECT NO. 


10395700 


a 

E 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 


1ST AVENUE SE 

EMMONS COUNTY 


(UNIMPROVED) 


DRAWN BY: PRV 

DATE: 03/13/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-036.900 


REV. 

B 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

DAKOTA fl ccesb L LC tjDOfi tai/l SfQeeX 1Sx4 & 

(Name and Address of Applicant) 

W2 • 9W A-aitO 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road s 

sre-Lsx <s,e- fy>- ujzc^ (V- [22^ (fft- 

Sir L\^n 

Facilities to be installed pursuant to this permit are 3Q ai 4RU.PE £>il pi pcWu? 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


lUD-BlTVl-' ^3-^- tyoo 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District ^ this day off ‘ 20j_( r at 

,\ .v-v-, , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



Vice President, Land and Right of Way 


TITLE 


{ Anp Aue^uJU gLNrle nP p 

Address that approved permit should be mailed to 


/UD-erA -<957. °ioo 


F1L£: R:\PrujdCts\1Q3957\DISCIPUNE\CAD\DRAMHNGS\93-PERUIT\N0RTH DWOTA\EyUONS C0UH^103957-P8-ND-tM--037.900.d.g PLOT DATE: 3/30/2015 BY: 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 17 tc 20, TOWNSHIP 133 NORTH, RANGE 77 WEST 


£ 2ND AVE. SE 



(Nb-EM-637.900 ) 

EM 

SCALE: r=40' 

M| 



PIPE SPECIFICATIONS 

PIPE 30" 0,0. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
JO* PIPEUNE 


PROFILE 

SCALE: r=40’ HORIZ. 
r=20' VERT. 


r 1830' 


- 1820* 


L 1810’ 


/t\ X= 1288541 .74 
W Y=1 68351 92.01 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 4 75TH STREET SE (UNIMPROVED) 
AT STA. 0+90, ELEV. 1824.82' 


03/30/15 


REV. DATE 


OP 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PA 


CHK, 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




• DAKOTA ACCESS, LLC 


PROPOSED 30* DAPL PIPEUNE CROSSING 


75TH 

EMMONS COUNTY 


STREET SE (UNIMPROVED 


DRAWN BY: JWH 

DATE: 03/13/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

tf'P.: 


JIN 

3 ) 

NOI 


IRTH DAKOTA 


DWG. NO. 

ND-EM-037.900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

Ztyfl'oTfl j LC 1 1D6 h ni/i SfQeeT ; tAousl&fiSi \mA s ^=?ao 2 ^ 

(Name and Address of Applicant) 

wz • Utk C^L). 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 


1-ip 51 * 3 * 12 , ( 5 -3lo\z&^C I - 13 ? ) f ?- 


Facilities to be installed pursuant to this permit are 3Q n ^RUO£ Oil pl pliKfl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


0<40-HlD 
S>r. SE- 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day 20 Kf, at 

, North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


EMMONS COUNTY 



COUNTY COMMISSIONER 


Vice President, Land and Right of Way 


TITLE 



u oo ^ t ^ w-t & >>rJk 

Address that approved permit should be mailed to 

WD-Etft-oW.qiD 

1- ie S+-. SE- 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: T)flVCflrA &£££££*, i L C- 

Address: ]3QO \rr^a(r\ 1 '^QO ’Z = 

a P^>iv\\a.o £ * v[ 't'o (K ocdua, 

Applicant" requests permission to construct a PHvBte/Goiwnefdal/industrial 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

STS6 

t/teru 


1 

~b-h 











Approach Width 
(Min 24' - Max 40') 

Inslopes required 

Culvert Required 
(yes/no) 

Culvert Size 


00 




Authorization is hereby given to Di% l^£2llLdi£L ( : - c > LLC of 

yilatn Uvucjortt Ty to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 


standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 


All expenses incurred will be the 

IhJvf* Qc£S^ 

Applicant 




responsibility of the^applicant. 


le applicant. 

1 


County Road Supt. Approved 


^a-qsq-aqg?- Ce\\ 

Contact # (Phone-Cell) 


2 -fyfr 

». Dated ^ 

OHO-°^0 ffoSrSB- 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: T)fl tCflT A ACT l L C 

Address: [2QD 7-XPgTZ-- 

Te m poROjv% fo p*. p* j&fckm c nsTte u cRoa 

"Applicant" requests permission to construct a Prlyat e/eommorc i fll/indus t r i afr 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

% 




7^-7- 











Approach Width 
(Min 24' - Max 40') 

Inslopes required 

Culvert Required 
(yes/no) 

Culvert Size 


00 

h-> 




Authorization is hereby given to /V) f&.jhs /~LC_ 0 f 

$2lM£l ^tZ. ~Mz2Ll IX f 7- Cf; z. to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners 
All expenses incurred will be the responsibility of the applicant. 

7)& (Cftitl $£££&. LL c 

Applicant 

QMh (M 

Contact # (Phone-Cell) 



County Road Supt. Approved 

Dstfid 

MO -13 IV) fyJn PllD 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 20 & 29, TOWNSHIP 133 NORTH, RANGE 77 WEST 

2ND AVENUE SE 



( ND-EM-040.000 ~) 

MICHAEL J. KUNZ 



£ PROPOSED 
30“ PIPELINE 


( N0-EM-041 .0(XO 
PERRY J. HILZENDEGER, 


I 

§ 

Q- 

II 

O 

O) 

s 


z 

3 

I 


NATURAL 

GROUND 


( ND-EM-040,91 0 ) 

PLAN 

SCALE: r=40’ 

H 


1700'-.* 


1690’ 


1 680'—* 


PIPE SPECIFICATIONS 

PIPE 30‘ O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 



i § 


CK 


Li. 

O 

i . i 

UJ 

gfap 

§ 

mg 1 

at 

+ + 

* 

o o 

o 




o 





PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

ri 700' 


-1690' 


1M’ MIN. PROPOSED- 

PROFILE 30 WWNE 


SCALE: t‘=40’ HORIZ. 
r=20‘ VERT. 


1 680" 


Aft X=1 291 793.45 

w Y= 16829858.81 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: 4 76TH STREET SE 
AT STA. 0+86, ELEV. 1697.60’ 


00/02/15 i PRV 


EM 


OP 


13/a/H JMH 


REV. DATE BY 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/FEFMT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


/j^i 


DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPELINE CROSSING 

76TH STREET SE 


DRAWN BY: TO 

DATE: 09/23/14 

CHECKED BY:RC 

DATE: 03/02/15 


APR: 


NORTH DAKOTA 


DWG. NO. 

ND-EM-040.91Q 


REV. 

c 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

D^KoTft fjCC&Sh l LC. jgflflAtaiVtSTegfcr {Aa/STor, iA lefA& ?7&>2-. 

(Name and Address of Applicant) 

W2 • cmI 'l 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

S.&. I 

Facilities to be installed pursuant to this permit are 3 O 11 UP £ Q\\ pi pl 1 |ru> 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 

A \. C\£ Q 

<3 QjVJLsTW^ SE- 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District | this day 26 (r, , at 

. /... North Dakota. 

APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 

TITLE 

HOP 5^03 

Address that approved permit should be mailed to 

. °ioo 

A Qx XQ jkXXjL^ S-Et 



EMMONS COUNTY 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 28 & 29, TOWNSHIP 133 NORTH, RANGE 77 WEST 


<£. 76TH STREET SE 






( ND— EM-041.000 ) 

PERRY HILZENDEGER 



29' "ip ^ o: 

J 




( ND— EM-042.000 ) 
PERRY HILZENDEGER 




SjV * 


C ND-EM-041 ,900 ) 

PLAN 

SCALE: r=60‘ 


-£ PROPOSED 
30 ’ PIPELINE 



f 


1 


1710'- 


1700 '- 


1690 *‘ 


1680 '-* 


i 


DjU 

y|| 

5'£ 


< 

Q 

Z 

04 

&J 

50* 
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x 

g 
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2 

Z3 


V MIN 

— jV 


NATUHAL- 

1 GROUND 
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ID I 


r 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


6’ MIN. 


^■SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 30* PIPELINE - 


354’ MIN. 



r 1710’ 


- 1700’ 


1690' 


*— 1 680' 


PROFILE 

SCALE: r=60“ HORIZ. 
r=20’ VERT. 


© 

















1 A 

03/30/15 

OP 

ISSUED FOR USE/PERMfT 

PA 

Irev. 

DATE 

BY 

DESCRIPTION 

CHK. 


X- 1292063.39 
Y= 16829329.02 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 2ND AVENUE SE (UNIMPROVED) 
AT STA. 1+56, ELEV. 1695.23’ 


PROJECT NO. 


10395700 


y 

[Z 


WOOD GROUP MUSTANG ,INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




*3? 


DAKOTA ACCESS, LLC 


PROPOSED 30“ DAPL PJPEUNE CROSSING 

2ND AVENUE SE 

EMMONS COUNTY 


DRAWN BY: PRV 

DATE: 03/13/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

*>P.: 


’JPELINE CROSSIN 

(UNIMPROVED) 

NOI 


RTH DAKOTA 


DWG. NO. 

ND-EM-041. 900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

$ <X£S5 . / LC 1 306 A tot A STQeeI : t-i&uST 9^ l&kA & „ 

(Name and Address of Applicant) 

$02 • 3^ C^£). 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

^rs-c-er %e_(_ g> -a/ 33) ( T- isy'f d - 

< S-£ C VwCrtl 

Facilities to be installed pursuant to this permit are 3Q jl /^RUO£ £>il pi plbn# 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 

VO- B-Wi -Crt'4. HOO 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day of W.iVij-, . 20jv at 
^ V X , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 


EMMONS COUNTY 



COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 

V»ce President, Land and Right of Way 

TITLE 

u OQ. Au<2.nuJL. gLSrJlc- rj r> 

Address that approved permit should be mailed to 

77 - 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 28 & 33, TOWNSHIP 133 NORTH, RANGE 77 WEST 

4TH AVENUE SE 






£ PROPOSED 
JO m PIPEUNE 


( ND-EM-046.000 ) 
ANGELINA A. BUSHY 


PLAN 

SCALE: 1*=50 # 


a I I860’-.- 


1850S 


1840 lJ 



.. .CM 
O) 


6’ MIN. 





PIPailC WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

H860' 


4’ MIN. 


T 


-1850' 


PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


209’ MIN. 


H840’ 


j^ppeune PROFILE 

SCALE: T=50’ HORIZ. 


© 


r=20“ VERT. 

















1 A 

03/30/15 

OP 

ISSUED FOR USE/PERMIT 

PA 

Irev. 

DATE 

BY 

DESCRIPTION 

CHK. 


X=1 295852.06 
Y= 16824527. 10 

DATUM! 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 77TH STREET SE 

AT STA. 0+92, ELEV. 1846.67’ 


PROJECT NO. 


10395700 


y 

c 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




% 


DAKOTA ACCESS, LLC 


PROPOSED 30’ DAPL PIPEUNE CROSSING 
77TH STREET SE fUNIMPROVEnl 

EMMONS COUNTY 


DRAWN BY: RG 

DATE: 03/1 3/1 5 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


DAKOTA 


DWG. NO. 

ND-EM-044.900 


REV. 

A 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


2M/C o'ffl fl CCB Sb ■ L LC Booh SJgggTj U&UST l$$A S> y'TfoSZ- 

(Name and Address of Applicant) 

M2 • Vs± gfrfr*? ^ C&ll ") 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

a se_ - y?- ) 

Facilities to be installed pursuant to this permit are ‘30 CI (^RUDE £>ij 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

tob-gfn-OHLe-Wd 

'•J Qm&ivulA. Si£ 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day o AlWk 20 V If , at 

North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 




Vice President, Land and Right of Way 


TITLE 


Address that approved permit should be mailed to 


""Sj QaaJLvvuijl- %’S- 


RLE: R=V Ml03957\DISCIPUNE\CAD\DIWIWNGS\93-PERMn\N0RTti DAKOTA\EMMONS C0UMY\103957-PB-h.. ^-046.900^ PLOT DATE: 3 / 30/2015 BY: 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 33 & 34, TOWNSHIP 133 NORTH, RANGE 77 WEST 

77TH STREET SE 


1820’ -i 


1810’ - 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

r 1820’ 


-1810’ 


i8oo’ -I .ESQftQSEb. 

30* PIPELINE 


PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PR OFILE 

SCALE: r=50' HORIZ. 
r=20’ VERT. 


L 1800“ 


rr\ X=1 297346.45 
^ Y= 16822900.48 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 3RD AVENUE SE (UNIMPROVED) 
AT STA. 1+11, ELEV. 1817.46’ 


03/30/15 


REV. DATE 


OP 


BY 


ISSUEQ FOR USE/PERMIT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 






9 DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

3RD AVENUE SE (UNIMPROVED) 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: JWH 

DATE: 03/13/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 



DWG. NO. 

ND-EM-046.900 


REV. 

A 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


fiCCBSb . LLC iZDOtttoirtSTQeel. 'WfttiSfovO, M4& 

(Name and Address of Applicant) 

8flZ • ljs± (j4$£X 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

’STee-eJ^-Ei T- I mh^fk-Trt) 



Facilities to be installed pursuant to this permit are 30 5> ^RUDE £>tt 

_ in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-1 80. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

HJD- -CHq.QGO 
Sf 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District _J this day ol HuJh ^o] Q»at 


A <r\ 


_, North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



U{%> UJ£A ^ Aug-nuJL. E>&5D2> 

Address that approved permit should be mailed to * 


f0b~'£.\pr\~O-{ o i- o i£C> 

< SU25sX SE 


FILE R:\K -ts\1 03957\DISCIPL1NE\CAD\DRAWINGS\93— PERMn\NQffTH DAKOTA\EMMONS COUH1YV03957-PB-NL- ^rf-049.900.d.9 PLOT DATE: 3/30/2015 BY: 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 5 It 34, TOWNSHIPS 132 & 133 NORTH, RANGE 77 WEST 

4TH AVENUE SE 



( ND-EM-04fl.000 ) 
THOMAS R, SILBERNAGEL 






<k PROPOSED 
JO" PIPELINE 


( ND-EM-050.000 ) 

LEROY MATER! 




PUN 

SCALE: 1"=50’ 


NATURAL 

GROUND 


1770'-, r 


1760' 


1750’- 


4’ MIN. 


PIPELINE WARNING SIGN 
AND TEST STATION 
-(TYP. BOTH SIDES) 

“•■•■n1770’ 


-1760’ 


— | 6’ 

MIN. J 


. PROPOSED -S 

PiPn tKtr 

L 


1740’ J *■*■■*■•■■ 

PIPE SPEQFICATIQNS 

PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


231' MIN. 


PROFILE 

SCALE: r=50’ HORIZ. 
r=20’ VERT. 


4* MIN. 


-1750' 


M740 # 


/t\ X=1 300663.62 
^ Y=1 68191 1 3.51 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: £ 78TH STREET SE 
AT STA. 1+02, ELEV. 176 1.22’ 


03/50/15 


REV. DATE 


OP 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 






DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

78TH STREET SE (UNIMPROVED) 

EMMONS COUNTY ' NO 


DRAWN BY: PRV 

DATE: 03/1 6/1 5 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APR.: 


RIH DAKOTA 


DWG. NO. 

ND-EM-049.900 


REV. 

A 





North Dakota 

Department of Transportation 

Grant Levi, P.E. Jack Dalrymple 

Director Governor 


February 22, 2016 


Dakota Access, LLC 
1300 Main Street 
Houston, TX 77002 


UTILITY PERMIT #12661, HIGHWAY 13 

One copy of your requested utility permit is enclosed. 

Installation and maintenance of said facilities on highway right of way shall be subject to the 
North Dakota Department of Transportation’s “A Policy for Accommodation of Utilities on State 
Highway Right of Way”, current edition, which is available at the following site. 

htlp://www. dot-nd.gov/manuals/environrnental/policy-utilities-state-row.pdf 

A copy of the permit is required at the work site for reference by the work crew or contractor. 

The bore pits and equipment used for the buried crossing must be outside the clear zone which is 
a minimum of 26 feet from the edge of the driving lane. 


If you have any questions please call. Thanks! 

RENEE SEIBEL - ENGINEERING TECHNICIAN IV 


rs 

enclosure 


«*H£G22£ 




Airport Road • Bismarck, North Dakota 58504-6003 
YMsHict Information: {701} 328-6950 • FAX: (701) 328-6933 • TTY: 711 • www.dot.nd.gov 
General Information: 1-855-NDROADS (1-855-637-6237) 


UTILITY OCCUPANCY APPLICATION AND PERMIT 

North EJakota Department of Transportation, Design Division 

SFN 7995 (Rev. 11-2012) 


Page 1 of 2 


Document Number 


l 


(FOR STATE USE ONLY) 


Permit Number 


;-l3-)QV,al93 I 


Prepared Company Name 

aWAcru^p stofp 

Prepared by _ 

CUTree Cn 

(VViV&UAm 

Owner of Facility ^ Citv 

State 

Zip Code 

Mailing Address 

1300 MATO STREET 

Telephone Number 

ClatGC Sr,t¥vvVKa«'N'\ (IODUbe(=& /loe. 3iS»YvA£<liC- 1 

State Zip Code 

Wb s'Ss-o'z 

Teieohone JN umber 

Owner's Contractor City 

L- — 

State 

Telephone Number 


Description of Proposed Facility - * 

_ dr&MSXLrti] 1 







go"3T0£\ 

Number of Cables 

Length of Down Guys 

" pe "~MrtP imm-em 

Size of Casing 

Length of Casing 

Location of Po!e(s) 

Location of Appurtenances 

Location - Others 


TERMS AND CONDITIONS: Installation and maintenance of said facilities on highway right of way shall be subject to the North Dakota Department 
of Transportation's (NDDOT's) "A Policy for Accommodation of Utilities on State Highway Right of Way", current edition, and the following terms and 
conditions, attached hereto and made a part hereof. 


(A) installation/maintenance of said facilities shall be done in a manner satisfactory to the NDDOT district engineer, 

(B) Owner shall notify the NDDOT district engineer forty-eight (48) hours prior to installing, maintaining, relocating, or removing said facilities. All disturbed 
areas shall be restored to their original condition in a manner satisfactory to the NDDOT district engineer. 

(C) The owner shall be required to wear an ANSI/ISEA 107-2004 Class II height visibility garment while within the highway right-of-way as per the 
requirements of 23 CFR 634. 

(D) Owner shall repair or replace highway structures and appurtenances, and any existing facilities located on, over, or under highway right of way, which 
may be damaged as a result of the installation and maintenance of said facilities on highway right of way. 

(E) The Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 

(F) Owner shall promptly remove said facilities from highway right of way, or shall relocate or adjust said facilities, at its sole cost and expense when 
requested to do so by NDDOT 

(G) NDDOT specifically reserves the right to revoke, or change the terms and conditions of, this Permit with or without cause and upon notice to the Owner 

(H) The Owner, for him or herself, his or her personal representatives, successors in interest, and assigns, as a part of the consideration hereof, does 
hereby covenant and agree that (1) no person, on the grounds of race, color, national origin, sex, age, disability/handicap, or income status**, shall be 
excluded from participation in, be denied the benefits of, or be otherwise subjected to discrimination in the use of said facilities, (2) that in the 
construction of any improvements on, over, or under such land and the furnishing of services thereon, no person, on the grounds of race, color, 
national origin, sex, age, disability/handicap, or income status**, shall be excluded from participation in, be denied the benefits of, or otherwise be 
subjected to discrimination, (3) that the Owner shall use the premises in compliance with all other requirements imposed by or pursuant to Title 49, 
Code of Federal Regulations, Department of Transportation, Subtitle A, Office of the Secretary, Part 21 , Nondiscrimination in Federally-assisted 
Programs of the Department of Transportation - Effectuation of Title VI of the Civil Rights Act of 1964, and as said Regulations may be amended. 

That in the event of breach of any of the above nondiscrimination covenants, the NDDOT shall have the right to terminate this Permit and to re-enter 
and repossess said land and the facilities thereon and hold the same as if said Permit had never been made or issued 


**The Act governs race, color, and national origin Related Nondiscrimination Authorities govern sex, 23 U S C 324- aqe 42 U S C 6101 ■ disability/ 
handicap, 29 U.S.C. 790; and low income, E.O. 12898. ’ y 

(I) The installation shall be completed on or before 


Company N 


The Owner is hereby granted permission to instal, 
Approved by NDDOT this 3^ day of 



Il^HOTA IWT 37 SS, U-C- 


ILacid rnaintain the facilities applied tor, as shown on the plans attached hereto and made a part hereof 

' 20 )4 


l\)D'glM-OS'0. c lZO 
SH- \ 3 > 


NORTH DAKOTA DEPARTMENT OF TRANSPORTATION 


)RTH DAKOTA DEPARTIV 

Kto«Vi J* ■ 


DISTRICT ENGINEER (TYPE OR PRINT) 

Tf— ft L 


SIGNATURE 


SFN 7995 (Rev. 11-2012) Page 2 of 2 

LOCATION NO. (FOR STATE USE ONLY) Begin Ref. Point ISJf. 3193 End Ref. Point 



INTERSTATE HIGHWAYS - Applicant's description of the proposed method of ingress and egress to and from interstate right 
of way, as attached to the plan. 

Stt 13 


Risk Management Appendix 

Permits and Licenses with Private Individuals, Companies, Corporations, Etc. (referred to as Recipient): 

Recipient agrees to defend, indemnify, and hold harmless the state of North Dakota, its agencies, officers and 
employees (State), from and against claims based on the vicarious liability of the State or its agents, but not 
against claims based on the State's contributory negligence, comparative and/or contributory negligence or 
fault, sole negligence, or intentional misconduct. The legal defense provided by the Recipient to the State under 
this provision must be free of any conflicts of interest, even if retention of separate legal counsel for the State is 
necessary. Recipient also agrees to defend, indemnify, and hold the State harmless for all costs, expenses and 
attorneys' fees incurred if the State prevails in an action against the Recipient in establishing and litigating the 
indemnification coverage provided herein. This obligation shall continue after the termination of this agreement. 

Recipient shall secure and keep in force during the term of this agreement, from insurance companies, 
government self-insurance pools or government self-retention funds authorized to do business in North Dakota, 
the following insurance coverages: 

1 ) Commercial general liability and automobile liability insurance - minimum limits of liability required are 
$250,000 per person and $1,000,000 per occurrence. 

2) Workers compensation insurance meeting all statutory limits. 

3) The State of North Dakota and its agencies, officers, and employees (State) shall be endorsed as an 
additional insured on the commercial general liability and automobile liability policies. 

4) Said endorsements shall contain a “Waiver of Subrogation” in favor of the state of North Dakota. 

5) The policies and endorsements may not be canceled or modified without thirty (30) days prior written 
notice to the undersigned State representative. 

Recipient shall furnish a certificate of insurance evidencing the requirements in 1, 3, and 4 above to the 
undersigned State representative prior to commencement of this agreement. 

The State reserves the right to obtain complete, certified copies of all required insurance documents, policies, or 
endorsements at any time. If Recipient’s insurance will expire prior to the term of this agreement, Recipient 
shall renew the above requirements and furnish a certificate of insurance evidencing the renewal to the 
undersigned State representative prior to the expiration of the insurance. Any attorney who represents the State 
under this policy must first qualify as and be appointed by the North Dakota Attorney General as a Special 
Assistant Attorney General as required under N.D.C.C. Section 54-12-08. 

When a portion of a Contract is sublet, the Recipient shall obtain insurance protection (as outlined above) to 
provide liability coverage to protect the Recipient and the State as a result of work undertaken by the 
Subcontractor. In addition, the Recipient shall ensure that any and all parties performing work under the 
Contract are covered by public liability insurance as outlined above. All Subcontractors performing work under 
the Contract are required to maintain the same scope of insurance required of the Recipient. The Recipient 
shall be held responsible for ensuring compliance with those requirements by all Subcontractors. 

Recipient’s insurance coverage shall be primary (i.e., pay first) as respects any insurance, self-insurance or self- 
retention maintained by the State. Any insurance, self-insurance or self-retention maintained by the State shall 
be excess of the Recipient’s insurance and shall not contribute with it. The insolvency or bankruptcy of the 
insured Recipient shall not release the insurer from payment under the policy, even when such insolvency or 
bankruptcy prevents the insured Recipient from meeting the retention limit under the policy. Any deductible 
amount or other obligations under the policy(ies) shall be the sole responsibility of the Recipient. This insurance 
may be in policy or policies of insurance, primary and excess, including the so-called umbrella or catastrophe 
form and be placed with insurers rated “A-” or better by A.M. Best Company, Inc. The State will be indemnified, 
saved, and held harmless to the full extent of any coverage actually secured by the Recipient in excess of the 
minimum requirements set forth above. 
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Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

You have submitted to the North Dakota Department of Transportation (NDDOT), in connection 
with your certificate of insurance, additional pages or language on the certificate which either 
purports to limit or qualify the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies, or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
statement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 


Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 


Dakota Acces s, LLC; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 


Date 2- f & //<£? 




ACORf} 


CERTIFICATE OF LIABILITY INSURANCE 


9/15/2016 


DATE (MM/DD/YYYY) 

2/4/2016 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 


IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the policy(ies) must be endorsed. If SUBROGATION IS WAIVED, subject to 
the terms and conditions of the policy, certain policies may require an endorsement A statement on this certificate does not confer rights to the 
certificate holder in lieu of such endorsement(s). 


producer LOCKTON companies 

5047 SAN FELIPE, SUITE 320 
HOUSTON TX 77057 
866-260-3538 


TWE75ET 

-SflMe; 

PHONE ™ 

(A/C. No, Extl: | (A/C, No): 

E MAIL 

ADDRESS; 

INSURFRfSl AFFORDING COVERAGE 

NAIO# 

INSURER A 

Old Republic Insurance Comoanv 

24147 

INSURER B 



INSURER C 



INSURER D 



INSURER E 



INSURER F : 




URED DAKOTA ACCESS, LLC 

1389319 1300 MAIN STREET 
HOUSTON, TX 77002 


COVERAGES 


CERTIFICATE NUMBER: 13887652 


REVISION NUMBER; XXXXXXX 


THIS IS TO CERTIFY THAT THE POLICIES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES, LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS 


ua 


TYPE OF INSURANCE 


COMMERCIAL GENERAL LIABILITY 

| C LAI MS-MADE OCCUR 


GEN 'L AGG REGAT E LIMIT APPLIES PER: 

~xl POLICY | IjPggf riLOC 

I OTHER 


AUTOMOBILE LIABILITY 

ANY AUTO 


ALL OWNED 
AUTOS 


HIRED AUTOS 

MCS-90 


SCHEDULED 

AUTOS 

NON-OWNED 

AUTOS 


m. 


5UBR 

M£_ 


Y MWZY 59829 15 


POLICY NUMBER 


MWTB2I71I 15 


I POLICY EFFB 

fMMfppVYYYYW 


9/15/2015 


9/15/2015 


POLICY EXP 
fMMfDP/YVYYl 


9/15/2016 


EACH OCCURRENCE 

: ■-■V V...;' 10 RENTED 

PREMISES tEa occurrence! 


MED EXP (Any one person) 


PERSONAL & ADV INJURY 


GENERAL AGGREGATE 


9/15/2016 


PRODUCTS - COMP/OP AGG 


(COMBINED SINGLE LIMIT 

'(Ea.iififcdflnn 


BODILY INJURY (Per person) 


BODILY INJURY (Per accident 


PROPERTY DAMAGE 

fj Pgr accideni) 


10,000.000 


10,000.000 


$ XXXXXXX 


$ 10 , 000,000 


10 , 000,000 


10 . 000,000 


$ 10,000,000 


$ XXXXXXX 


$ XXXXXXX 


$ XXXXXXX 


$ XXXXXXX 


UMBRELLA LIAB 
EXCESS LIAB 


OCCUR 
CLAIMS-MADEl 


RETENTION $ 


WORKERS COMPENSATION 
AND EMPLOYERS’ LIABILITY 

ANY PROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 
(Mandatory in NH) 

If yes, describe under 
DESCRIPTION OF OPERATIONS below 


[ED 


NOT APPLICABLE 


EACH OCCURRENCE 


$ XXXXXXX 


AGGREGATE 


5 XXXXXXX 


MWC 1 17949 15 


9/15/2015 


9/15/2016 


v I 

A | STATI 


Tj 


OTH. 

EB- 


EL EACH ACCIDENT 


$ 10 , 000,000 


E L DISEASE - EA EMPLOYEE 


10 . 000.000 


|E L DISEASE - POLICY LIMIT 


10 . 000.000 


DESCRIPTION OF OPERATIONS / LOCATIONS / VEHICLES (Attach ACORD 101, Additional Remarks Schedule, may be attached if more space is required) 
All policies (except Workers’ Compensation/EL) contain a special endorsement with “Primary and Noncontributory” wording. 


CERTIFICATE HOLDER 


CANCELLATION Sec Allachmcni 



SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 

THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 

ACCORDANCE WITH THE POLICY PROVISIONS. 

13887652 

AU TH 0 Rtf ED REPRESE N TAUVE 

NORTH DAKOTA DEPARTMENT OF TRANSPORTATION 

60S EAST BOULEVARD AVE. 

BISMARCK ND 58505-0700 


ACORD 25 (2014/01) 

©1988-2014 ACORD CORPORATlOlf All rights reserved 


The ACORD name and logo are registered marks of ACORD 



































All policies (except Workers' Compensation/EL) include a blanket automatic additional insured 
endorsement [provision] that confers additional insured status to the certificate holder only if there is a 
written contract between the named insured and the certificate holder that requires the named insured to 
name the certificate holder as an additional insured. In the absence of such a contractual obligation on 
the part of the named insured, the certificate holder is not an additional insured under the policy. 

All policies include a blanket automatic waiver of subrogation endorsement [provision] that provides this 
feature only when there is a written contract between the named insured and the certificate holder that 
requires it. In the absence of such a contractual obligation on the part of the named insured, the waiver 
of subrogation feature does not apply. 


Miscellaneous Attachment : M490201 
Master ID: 1389319, Certificate ID: 13887652 
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SCALE: r=40' 
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PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
it/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 
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PIPELINE WARNING SIGN 
+ / AND TEST STATION 
(TYP. BOTH SIDES) 

- n 1670' 


-1660' 


PROPOSED 
30* PIPELINE 


170* MIN. 

PROFILE 

SCALE: r-40’ HORIZ. 
1"-20‘ VERT. 


— 1650' 
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ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: i STATE HIGHWAY 13 

AT STA. 0+75, ELEV. 1663.69' 
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REV. DATE BY 
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ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PEFWHT 


ISSUED FOR REVIEW 


DESCRIPTION 
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CHK. 


PROJECT NO. 


10395700 


WW WOOD GROUP MUSTANG. INC. 

\/\/ NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30* DAPL PIPELINE CROSSING 

STATE HIGHWAY 13 

NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 10/24/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-050.920 


REV. 
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W WOOD GROUP 
MUSTANG 


Wood Group Mustang, Inc, 
1 7325 Park Row 
Houston, TX 77084 
United States 
T: +832 809 8000 
www.mustangeng.com 


February 15' h , 2016 

North Dakota Department of Transportation (ND-DOT) 
608 East Boulevard Avenue 
Bismarck, ND 58505 


To whom this may concern, 

The purpose of this letter is to confirm that the Dakota Access Pipeline (DAPL) is being designed with 
proper corrosion prevention systems. The first barrier of defense from corrosion is through the use of 
high-performance coatings (fusion bonded epoxy - FBE), followed by impressed current cathodic 
protection (ICCP) systems installed approximately every ten miles, at locations where electrical power is 
available, and wherever possible, in areas with relatively easy access. 

The section of pipeline contained within the state of North Dakota, totaling approximately 358 miles, will 
have the following specifications: 

• 12.75" O.D., 0.500” W.T., X-52, 14-16 MILS FBE w/40 MILS ARO 

• 20.00” O.D., 0.438” W.T., X-70, 14-16 MILS FBE w/40 MILS ARO 

• 24.00” O.D., 0.500” W.T., X-70, 14-16 MILS FBE w/40 MILS ARO 

• 30.00” O.D., 0.625” W.T., X-70, 14-16 MILS FBE w/40 MILS ARO 


Note that abrasion resistant overcoat (ARO) will only be used through sections where pipe is more 
susceptible to sustaining coating damage during installation (e.g. horizontal directional drills, through 
bores). In the case of open-cut installations, 14-16 mils of FBE will be used. 

As the firm designing the pipeline, have reviewed all applicable codes and specifications and are in full 
compliance with DOT 195, and NACE International. We are confident that the design is adequate for the 
pipeline. 


Should you have any questions please do not hesitate to contact us. 



Regards, 


(832) 809-5616 



State Engineering Lead - ND 
rav.chu@woodqroup.com 


(832) 809-6726 


CC: Claire Cunningham - Contract Land Staff 



Project Manager 
dan.iunk@woodaroup.com 
(832) 809-8229 


Safety & Assurance Relationships Social Responsibility People Innovation Financial Responsibility Integrity 



DAKOTA ACCESS PIPELINE PROJECT 


The attached Utility Crossing Permit Applications are being submitted on 
behalf of Dakota Access, LLC. 

Dakota Access is proposing to construct a new crude oil pipeline that will 
provide transportation service from points of origin in the Bakken/Three Forks 
play in North Dakota through portions of South Dakota and Iowa to a terminus in 
Patoka, Illinois. 

The proposed DAPL Project is comprised of an underground pipeline and 
associated tank terminals/pump stations for the storage and transport of crude 
petroleum. In North Dakota, the DAPL Project consists of two main underground 
pipeline components (Supply Line and Mainline), six tank/pump stations, and 
minor aboveground appurtenances (eg. Main line valves). The 151 mile long 
Supply Line Route will commence with a new 12" diameter pipeline east of 
Stanley, extend to the west and then south around Lake Sakakawea, ultimately 
reaching its terminus at Johnson Corner. The diameter of the pipeline increases 
incrementally at designated tank terminals from 12 inches to 20, 24 and 
ultimately, 30 inches. The DAPL Project will provide shippers access to 
approximately 450,000 bpd of transportation capacity (with the ultimate capacity 
of 570,000 bpd or greater depending on customer demand). 

Six tank terminals are proposed throughout the length of the Supply Line, 
including just west of the pipeline's commencement point near Stanley, and 
subsequent tank terminals locate south of Tioga, near Epping, near Trenton, Near 
Watford City and at Johnson Corner. 

At the discharge side of the Johnson Corner tank terminal and pump 
station, the 30 inch diameter Mainline commences and heads in a general 
southeast direction through for approximately 210 miles before crossing the state 
line at the Emmons County, ND/Campbell County, SD border. Additionally, the 
Mainline crosses portions of South Dakota, Iowa, and Illinois for a combined total 
of approximately 1,150 miles. 
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DRIVEWAY APPLICATION & PERMIT 

North Dakota Department of Transportation, Maintenance Division 

SFN5918 (Rev. 06-2015) 


Applicant 

Di team ACC.ESn.u-C. 

Telephone Number 

Annfiict / 

i3QO t STteEg? - 

C 

itv 

n'C’US'fcn 

T] 


ZIP Code 

^007. 


Driveway Information on State Highway Right pf Way 


Number of Driveways 

H_T Private [_] Commercial 

Direction [3 S[] W side of Route 1 0) 

Location \ 

Oflarw. \ l sV 

OT rU PoP i<sN OY\ sh- 1-3 

Ttft/n 


Junction Mile Marker Number 

/q4 

Description of proposed work on state right of way and type of business served. 

1 IS^L d feuUUiA looTh IS 


Applicant agrees that any permit issued and any entrance built or work done shall be in accordance with plans 
attached hereto and made a part hereof, and Permit Specifications printed on the reverse side of this sheet. If 
the applicant fails to construct the drive to the specified dimensions, including the proper culvert length and 
inslopes, the Department of Transportation, hereinafter referred to as NDDOT, will either cancel this permit and 
remove the drive or make the necessary corrections and the Applicant will reimburse NDDOT for such work. 


Permit 

Number 




b 

0 


District 

Number 


*> i 


NORTH DAKOTA 


APPLICANT: 

DEPARTMENT OF TRANSPORTATION 



Name (Typ^oc-Rool^ 

rC. 

District Engineer (Type or Print) 

x "XUs- L_. 

Signature J t 

President, Land and Right of Wav 

Signature 

Title / . 

7 JJb 

Date ' l 

Date 

Permit granted: 

Z -ZttL 

Date 

Construction shall be completed by: 

1 ,3017 

Date / 1 


Sketch: 



(Original to District File, copy to Applicant) 
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Page 1 of 2 (Over) 


DRIVEWAY PERMIT SPECIFICATIONS 


1 . The total cost of ail construction and maintenance of the work specified shall be borne by the Applicant, his 
grantees, successors, and assigns; except that the state will maintain the shoulder of the roadway. 

2. The applicant shall be required to wear an ANSiflSEA 107-2004 Glass It high visibility garment while within the 
highway right-of-way as per the requirements of 23 CFR 634. 

3. It is understood by the Applicant that the state does not assume any responsibility for the removal or clearance of 
snow, fee, or sleet, or the opening of windrows of such materials, upon any portion of the driveway even though 
snow, ice, or sleet is deposited or windrowed on said drive by its authorized representative engaged in normal 
winter maintenance operation. 

4. No driveway shall be considered as completed until checked and approved by NDDOT. Surfacing may be omitted 
on field entrances if so specified in the application. 

5. A driveway, as referred to in this permit, shall be the traveled area between the highway roadway surface and the 
adjacent right-of-way line. Said dnveway shall be used only for the purpose of providing entrance to and exit from 
the Applicants property. 

6. No driveway, or improvement constructed on the highway right of way shall be alter id or relocated without 
permission of the district engineer of NDDOT. 

7. The Applicant agrees to perform all work in accordance with this permit, and to indemnify and hold harmless 
NDDOT, its officers, and employees from any and all liability, judgments, costs, expenses, and claims growing out 
of damages, or alleged damages, of any nature whatsoever, to any person or property arising out of performance 
or nonperformance of said work, or the existence of said driveways. 

8. It is understood by the Applicant that the location, construction, and maintenance of driveways are under the 
supervision of NDDOT at all times, and that in granting this permit NDDOT waives none of its powers or rights to 
direct the removal, relocation, or proper maintenance in the future of any driveways within the right of way of the 
state highway. 

9. The granting of this permit does not vest the Applicant with the exclusive use of the driveway. NDDOT retains the 
right to diminish and expand the use of the driveway as required in the interest of the safety of highway traffic. 

10. Wetlands: The applicant shall certify that no wetlands will be impacted by the installation of the driveway. If 
wetlands are impacted, the applicant shall coordinate with the US Army Corps of Engineers (USACE), North 
Dakota Regulatory Office to determine if a permit is required or mitigation is needed. Certification of avoidance, a 
wetland delineation, or a permit (if required) from the USACE shall be attached to the application. 

11 . The Applicant, for him or herself, his or her heirs, personal representatives, successors in interest, and assigns, as 
a part of the consideration hereof, does hereby covenant and agree that (1) no person on the ground of race, 
color, or national origin, will be excluded from participation in, denied the benefits of, or be otherwise subjected to 
discrimination in the use of said facilities, (2) that in the construction of any improvements on, over, or under such 
land, and the furnishing of services thereon, no person on the ground of race, color, or national origin, will be 
excluded from participation in, denied tire benefits of, or otherwise be subjected to discrimination, (3) that the 
Applicant will use the premises in compliance with all other requirements imposed by or pursuant to the Acts and 
Regulations, as amended, such that no person on the grounds of race, color, or national origin, will be excluded 
from participation in, denied the benefits of, or be otherwise subjected to discrimination in the use of said facilities 
set forth in this Assurance. 

That in the event of breach of any of the above Non-discrimination covenants, NDDOT will have the right to 
terminate this Permit and to enter or re-enter and repossess said land and the facilities thereon, and hold the 
same as if said Permit had never been made or issued. 

12. Risk Management Appendix, attached, is hereby incorporated and made a part of this agreement. 


SFN 5 S 18 (Rev. 08-2015) 
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Risk Management Appendix 

Permits and Licenses with Private Individuals, Companies, Corporations, Etc. (referred to as Recipient): 

Recipient agrees to defend, indemnify, and hold harmless the state of North Dakota, its agencies, officers and 
employees (State), from and against claims based on the vicarious liability of the State or its agents, but not 
against claims based on the State's contributory negligence, comparative and/or contributory negligence or 
fault, sole negligence, or intentional misconduct. The legal defense provided by the Recipient to the State under 
this provision must be free of any conflicts of interest, even if retention of separate legal counsel for the State is 
necessary. Recipient also agrees to defend, indemnify, and hold the State harmless for all costs, expenses and 
attorneys' fees incurred if the State prevails in an action against the Recipient in establishing and litigating the 
indemnification coverage provided herein. This obligation shall continue after the termination of this agreement. 

Recipient shall secure and keep in force during the term of this agreement, from insurance companies, 
government self-insurance pools or government self-retention funds authorized to do business in North Dakota, 
the following insurance coverages: 

1) Commercial general liability and automobile liability insurance - minimum limits of liability required are 
$250,000 per person and $1,000,000 per occurrence. 

2) Workers compensation insurance meeting all statutory limits. 

3) The State of North Dakota and its agencies, officers, and employees (State) shall be endorsed as an 
additional insured on the commercial general liability and automobile liability policies. 

4) Said endorsements shall contain a “Waiver of Subrogation” in favor of the state of North Dakota. 

5) The policies and endorsements may not be canceled or modified without thirty (30) days prior written 
notice to the undersigned State representative. 

Recipient shall furnish a certificate of insurance evidencing the requirements in 1, 3, and 4 above to the 
undersigned State representative prior to commencement of this agreement. 

The State reserves the right to obtain complete, certified copies of all required insurance documents, policies, or 
endorsements at any time. If Recipient’s insurance will expire prior to the term of this agreement, Recipient 
shall renew the above requirements and furnish a certificate of insurance evidencing the renewal to the 
undersigned State representative prior to the expiration of the insurance. Any attorney who represents the State 
under this policy must first qualify as and be appointed by the North Dakota Attorney General as a Special 
Assistant Attorney General as required under N.D.C.C. Section 54-12-08. 

When a portion of a Contract is sublet, the Recipient shall obtain insurance protection (as outlined above) to 
provide liability coverage to protect the Recipient and the State as a result of work undertaken by the 
Subcontractor. In addition, the Recipient shall ensure that any and all parties performing work under the 
Contract are covered by public liability insurance as outlined above. All Subcontractors performing work under 
the Contract are required to maintain the same scope of insurance required of the Recipient. The Recipient 
shall be held responsible for ensuring compliance with those requirements by all Subcontractors. 

Recipient's insurance coverage shall be primary (i.e., pay first) as respects any insurance, self-insurance or self- 
retention maintained by the State. Any insurance, self-insurance or self-retention maintained by the State shall 
be excess of the Recipient's insurance and shall not contribute with it. The insolvency or bankruptcy of the 
insured Recipient shall not release the insurer from payment under the policy, even when such insolvency or 
bankruptcy prevents the insured Recipient from meeting the retention limit under the policy. Any deductible 
amount or other obligations under the policy(ies) shall be the sole responsibility of the Recipient. This insurance 
may be in policy or policies of insurance, primary and excess, including the so-called umbrella or catastrophe 
form and be placed with insurers rated "A-" or better by A.M. Best Company. Inc. The State will be indemnified, 
saved, and held harmless to the full extent of any coverage actually secured by the Recipient in excess of the 
minimum requirements set forth above. 
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Dakota Access, LLC 
1300 Main St. 
Houston, TX 77002 


Dear Permittee: 

You have submitted to the North Dakota Department of Transportation (NDDOT), in connection 
with your certificate of insurance, additional pages or language on the certificate which either 
purports to limit or qualify the information reflected on the certificate of insurance or which 
purports to change, modify or amend your company’s insurance policies. NDDOT policy is to 
not solicit, review or approve contractors’ insurance policies, endorsements or amendments to 
insurance policies, or insurance documents other than properly completed certificates of 
insurance. NDDOT contracts specify that contractors are responsible for acquiring and 
maintaining specified coverages and proof of insurance. 

Please have a company executive authorized to execute contract documents sign and date the 
statement below attesting that your company has insurance coverage consistent with the contract 
provisions and immediately fax and mail it back to us. 

Be advised that execution of this contract will be delayed until these issues have been resolved. 
Sincerely, 


Joel M. Wilt 

Williston District Engineer 


UTILITY OCCUPANCY APPLICATION AND PERMIT 


Dakota Access, LLC; states that the company has, and will maintain in force, insurance 
coverages (including proof of coverages) consistent with the contract specifications. 


Date 


Z 


-/ e> /{& 




Vice President, Land and Right of Way 


Type or Print Name & Title 



s\CIORD 


CERTIFICATE OF LIABILITY INSURANCE 


9/15/2016 


DATE (MM/DD/YYYY) 

2/4/2016 


THIS CERTIFICATE IS ISSUED AS A MATTER OF INFORMATION ONLY AND CONFERS NO RIGHTS UPON THE CERTIFICATE HOLDER. THIS 
CERTIFICATE DOES NOT AFFIRMATIVELY OR NEGATIVELY AMEND, EXTEND OR ALTER THE COVERAGE AFFORDED BY THE POLICIES 
BELOW. THIS CERTIFICATE OF INSURANCE DOES NOT CONSTITUTE A CONTRACT BETWEEN THE ISSUING INSURER(S), AUTHORIZED 
REPRESENTATIVE OR PRODUCER, AND THE CERTIFICATE HOLDER. 


IMPORTANT: If the certificate holder is an ADDITIONAL INSURED, the polfcy(ies) must be endorsed. If SUBROGATION IS WAIVED, subject to 
the terms and conditions of the policy, certain policies may require an endorsement. A statement on this certificate does not confer rights to the 
certificate holder in lieu of such endorsement(s). 


producer LOCKTON companies 

5847 SAN FELIPE, SUITE 320 
HOUSTON TX 77057 
866-260-3538 


insured DAKOTA ACCESS, LLC 
13 893 1 9 1300 MAIN STREET 
HOUSTON, TX 77002 


COVERAGES 


CERTIFICATE NUMBER; 13887652 
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E MAIL 
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I INSURER/St AFFORDING COVERAGE 

NAIC* 

INSURER A 

Old ReDublic Insurance Company 

24147 

INSURER B 



INSURER C 



INSVR 5 BJ- 



INSURER E 



INSURER F 




REVISION NUMBER; XXXXXXX 


1 1 •- • •' 

LIE 


Tins IS TO CERTIFY THAT THE POLICES OF INSURANCE LISTED BELOW HAVE BEEN ISSUED TO THE INSURED NAMED ABOVE FOR THE POLICY PERIOD 
INDICATED. NOTWITHSTANDING ANY REQUIREMENT, TERM OR CONDITION OF ANY CONTRACT OR OTHER DOCUMENT WITH RESPECT TO WHICH THIS 
CERTIFICATE MAY BE ISSUED OR MAY PERTAIN, THE INSURANCE AFFORDED BY THE POLICIES DESCRIBED HEREIN IS SUBJECT TO ALL THE TERMS 
EXCLUSIONS AND CONDITIONS OF SUCH POLICIES. LIMITS SHOWN MAY HAVE BEEN REDUCED BY PAID CLAIMS. 


TYPE OF INSURANCE 


COMMERCIAL GENERAL LIABILITY 


] CLA I MS-MADE OCCUR 


GEN 'L AGGREGATE LIMIT APPLIES PER: 
~X~]pOLICy| I I LOC 

OTHER 


AUTOMOBILE LIABILITY 
ANY AUTO 


X 


ALL OWNED 
AUTOS 


HIRED AUTOS 
MCS-90 


UMBRELLA LIAB 
EXCESS LIAB 


SCHEDULED 

AUTOS 

NON-OWNED 

AUTOS 


OCCUR 
CLAIMS- MADE 


OED 


RETENTION $ 


RKERS COMPENSATION 
AND EMPLOYERS' LIABILITY 
ANY PROPRIETOR/PARTNER/EXECUTIVE 
OFFICER/MEMBER EXCLUDED? 
{Mandatory In NH) 

It yes, describe under 
DESCRIPTION OF OPERATIONS below 


0 


AtJDL 

! m 


> .a-i 


POLICY NUMBER 


MWZY 59829 15 


MWTB2171I 15 


NOT APPLICABLE 


MWC 117949 15 


POLICY EFF POLICY EXP 
~ ifMMiOD/YYYT) | 


fMlWDO/YYYY 


9/15/2015 


9/15/2015 


9/15/2016 


EACH OCCURRENCE 


[DAMAGE TO RENTED 
PREMISES rEa aocmrcincp) 


MFD EXP (Arty one person) 


PERSONAL 4 ADV INJURY 


GENERAL AGGREGATE 


PRODUCTS . CQMPlOP AGO 


9/15/2016 


9/15/2015 


9/15/2016 


I COM BEN ED SINGLE LfMiT 
tfca mw(M 


BODILY INJURY (Per person) 


BODILY INJURY (Per accident; 


property damage 

[Per accident! 


EACH OCCURRENCE 


AGGREGATE 


X 


ITeS 

STATUTE 


IOTH 

leb 


10,000.000 


10 , 000,000 


s XXXXXXX 


10 , 000,000 


10,000,000 


10 , 000.000 


10,000,000 


* XXXXXXX 


* XXXXXXX 


s XXXXXXX 


* XXXXXXX 


* XXXXXXX 


* XXXXXXX 


E L EACH ACCIDENT 


jE L DISEASE £A EMPLOYEE 


l!i l._DiSj£>vjr VOI. C.V I.IMM' 


10,000,000 


s 10,000,000 


10 . 000,000 


OF OPERATIONS / LOCATIONS / VEHICLES (Attach ACORD 101, Additional Remarks Schedule, may be attached if more space is required) 
All policies (except Workers’ Com pen sat ion/ EL) contain a special endorsement with “Primary and Noncontributory” wording. 


CERTIFICATE HOLDER 

CANCELLATION See Attachment 

13887652 

NORTH DAKOTA DEPARTMENT OF TRANSPORTATION 

608 EAST BOULEVARD AVE. 

BISMARCK ND 58505-0700 

SHOULD ANY OF THE ABOVE DESCRIBED POLICIES BE CANCELLED BEFORE 

THE EXPIRATION DATE THEREOF, NOTICE WILL BE DELIVERED IN 

ACCORDANCE WITH THE POLICY PROVISIONS. 

AUTHORIZED REPRESENTATIVE 

ACORD 25 (2014/01) 

©1988-2014 ACORD CORPORATION All rights reserved” 


The ACORD name and logo are registered marks of ACORD 




























All policies (except Workers' Compensation/EL) include a blanket automatic additional insured 
endorsement [provision] that confers additional insured status to the certificate holder only if there is a 
written contract between the named insured and the certificate holder that requires the named insured to 
name the certificate holder as an additional insured. In the absence of such a contractual obligation on 
the part of the named insured, the certificate holder is not an additional insured under the policy. 

All policies include a blanket automatic waiver of subrogation endorsement [provision] that provides this 
feature only when there is a written contract between the named insured and the certificate holder that 
requires it. In the absence of such a contractual obligation on the part of the named insured, the waiver 
of subrogation feature does not apply. 


Miscellaneous Attachment : M49020I 
Master ID: 1389319, Certificate ID: 13887652 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

TfiKoTfi CCB-S'b , L LC I 3 DG a )aiv\ SfQeeJ. ■lAousfo^ l i ^002^ 

(Name and Address of Applicant) 

W2 • Vs± C. 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

*2 SE- ( 5— (jlz 

Facilities to be installed pursuant to this permit are 3Q 11 (^RUDE Q\\ 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


Mb- C[qq 

QpJLcwJL 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District J this day 20_[ii> at 

K->a k\-^ , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 


EMMONS COUNTY 



COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



Vice President, Land and Right of Way 


TITLE 


1 1 oa t oa x n cui ; ^ ^ k- nl r> sg sv ^ 

Address that approved permit should be mailed to ' 


II? D- Qoo 

Q OoaJLwJL 



nL£: R'-V . 4s\ 1 03957\Q[SClPLINE\CAI)\0ftAWING5\93- PERI^[T\NOKTH DAKOTA\EMMONS C0UNTY\103957-P8-,, -4-051.900.dw, PLOT DATE: 3/30/2015 BY: 



EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 8 & 9, TOWNSHIP 132 NORTH, RANGE 77 WEST 

£ STATE HIGHWAY 13 


I 


£ PROPOSED 
30 * PIPEUNE 


( ND-EM-Q5 1,000 ) 

LEROY MATERI 



C ND-EM-052.00Q ) 

u CLARENCE BRANDNER 

P. 


S 7V5&04'’ E 


FLOW 




PJPaiNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


PLAN 

SCALE: 1"=30' 

ft 

% 

I 'P 
& 

Ol 

+ 

a 


H 670’ 






1 650 u 


PIPE SPECinCATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30* PIPEUNE 



— 'T 

4* MIN. — J 


-1 660' 


H 650 # 


178’ MIN. 


PROFILE 

SCALE: 1"-30' HORIZ. 
r=20’ VERT. 


(?) X=1 302831 .07 

w Y=1 


Y=16815485.16 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 2ND AVENUE SE 
AT STA. 0+79, ELEV. 1663.08’ 


03/30/15 


REV. DATE 


tUJLJ 

own 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


PROPOSED 30* DAPL PIPEUNE CROSSING 

2ND AVENUE SE (UNIMPROVED) 

EMMONS COUNTY |fe 


DRAWN BY: RG 

DATE: 03/1 6/1 5 

CHECKED BY: PA 

DATE: 03/20/1 S 

SCALE: AS SHOWN 

APP.: 


[ORTH DAKOTA 


DWG. NO. 

ND-EM-051.900 


REV. 

A 






EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


ZMaW) fl CC5Sb . L LC !3D0tiW/\$7(2eeT : IAqusTo^, te*A$> 

(Name and Address of Applicant) 

%02 - %G± 548^? /c&el ) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

^ $0 S> B *?/ Cjjz: 1 C Q ~ 


Facilities to be installed pursuant to this permit are oil pi pit ku?. 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-1 80. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


WD-’&M-tfSN' A 06> 

<50 , s>Tie€«r ■s. e_ 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Apprpved by the County Commissioner of District j this day of' , 20 at 

V L 

L ^ a v ■••'A , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 


TITLE 

i\ an A u cn ui. 

Address that approved permit should be mailed to ' 

WD-bM -~o^°ioo 
90 S7i?-e-€T 



APPLICANT SIGN 



EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: T)ft££TA ACfJF^ l L C 

Address: \3QD 'STfelgT A\nis^AlDf\ j \ ^^0^2—, 

j ^^po(3.a/XJ pfpdwU. C <VisTF^ u. ehu>i 

"Applicant" requests permissioato constqjdtJa P ri va te /co m - me rc i ol/indu str ial 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

ID sr s e 

t0 

q 


7-n- 



‘SD&Tse- 

s 


I'S'Z- 

7- ^ 




Tew 


pifallvu. CiwTfc.vidp QA 

5d Cui^er^Sequireb * ~ 

(yes/no) 


Approach Width 
(Min 24' -Max 40') 


Inslopes required 


8:1 


Culvert Size 


Authorization is hereby given to / r ?/4 £-V-C_ of 

/3lC% 2 tH <2ikl Tx to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the^applicant. 

‘~J2AJ^o1a 

Applicant 



’ana-cm-ang?- Ce\\ 

Contact# (Phone-Cell) 


County Road Supt. Approved 


Dated 

IUD-'zVVi-os-i iqoo SO-STi?egrs& 


EMMONS COUNTY, NORTH DAKOTA 

SECTION 9 & 16, TOWNSHIP 132 NORTH, RANGE 77 WEST 

SI, 



i PROPOSED 
JO* PIPELINE 


( ND-EM-053.000 ) 
CLARENCE BRANDNER 


(~ND-EM~054.900 ) 

PLAN 

SCALE: 1”=30' 


2ND AVENUE SE 


1 740'n 


1730’ 


1720’- 



PIPELINE WARNING 
SIGN AND TEST 
STATION (TYP. 
BOTH SIDES) 

jr 1740' 

1730' 


1720' 


1710 ,J 
PIPE SPECIFICATIONS 


PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1"=30' HORIZ. 
r=20' VERT. 


0 

01/07/16 

OP 

ISSUED FOR USE/PEHMIT 

RC 

c 

09/02/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

8 

03/02/15 

JTM 

ISSUED FOR USE/PERMIT 

RC 

A 

(2/22/14 

JMH 

ISSUED FOR REVIEW 


RLV. 

DATE 

BY 

DESCRIPTION 

CHK. 

project no. 1 0395700 



-1710’ 


(T) X= 1303765.32 
Y=1 6810961. 12 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 80TH STREET SE 

AT STA. 0+75, ELEV. 1734.89’ 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30” DAPL PIPELINE CROSSING 

80TH STREET SE 


DRAWN BY: JSN 

DATE: 09/23/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-EM-054.900 


REV. 

D 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

ft CCESb . L LC (Zooft SJQeeT. IAoi/sT bnA 

(Name and Address of Applicant) 

202 - £ W Cmi) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

*&( s'feg-ePsE. (s - / fe/ -2A\ (t - 

gJjjyn 

Facilities to be installed pursuant to this permit are 30°' oil pi ppin# 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


WD-Ei 'tY\-O€S~.°l0O 

f S7 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District. 


P 


this day of 


fW; 




at 




, North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 


EMMONS COUNTY 



COUNTY COMMISSIONER 



ACCEPTANCE OF TERMS 
AND CONDITIONS 


Vice President, Land and Right of Way 


TITLE 


ik2Q Aoencua.. &35V3 

Address that approved permit should be mailed to 


lUD- Em -OSS. oo 

Ssi sTie-e.crs.e- 


RLE: R:\Prc I03957\DISCIPUNE\CAD\DRAWINGS\93-PERMIANORTH DAKOTA\EMMONS COUNTY\103957-PB-ND-1 5.900.dwg PLOT DATE: 1/7/2016 BY: PALACIOS. OSCAR 


EMMONS COUNTY. NORTH DAKOTA 


SECTIONS 16 & 21, TOWNSHIP 132 NORTH, RANGE 77 WEST 




PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN. TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1"=30‘ HORIZ, 
r=20' VERT. 


^ X=1 3041 98.1 6 
^ Y= 16805664.44 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ FENCE 

AT STA. 0+54, ELEV. 1719.26’ 




03 / 02 / 15 | 


REV. DATE 


OP 


JTM 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30 DAPL PIPEUNE CROSSING 

cu _ c _81ST STREET SE (UNIMPROVED) 

EMMONS COUNTY ' NOI 


IRTH DAKOTA 


DRAWN BY: CHA 

DATE: 02/05/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-055.900 


REV. 

B 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


ittK 07?) CCtSb . / LC (300 A k/AV\ SfeeeJ, l-iotiST PrtA mA & f &> 2 * 

(Name and Address of Applicant) 

%02 : Vs± Cs^£X 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

92 STe-euLT 5E Qh/osYt-I ?-W) 


Facilities to be installed pursuant to this permit are '30 11 ^RUOE 0*1 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

^£>- 6 Al —OS% Moo 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highv/ay. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District 1 this day of UM^i , 2CM_, at 



North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



Vice President, Land and Right of Way 


TITLE 


Address that approved permit should be mailed to 


/UD- ei/\^£>ssr. Qoo 

sie^£r ^ 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: DfiKOTfi 1 1 C 

Address: RflP STKlgt Vtort'JrDn, 1 

poKO^uiXcru pifpjdivwjL ^-ULc£l&s\ 

"Applicant" requests permission to instruct a Private/ccnTr me r cia l / Tndttstml' 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

W, ST-SEL 

tO . 








a* 

1^-2- 





[jjyY\ C&r-wflQ \jl 


Approach Width 
(Min 24' -Max 40') 

Inslopes required^ 

Culvert Required 
(yes/no) 

Culvert Size 


00 

m 



of 


Authorization is hereby given to OcX (CO h% C,-( C C £UE , ^ -■ 

l lk22 dl&LQ. ^P^^xTj TV to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

Applicant County Road Supt. Approved 



’jtoa-tm-ang?- fell 


Contact # (Phone-Cell) 


A -ME 


Dated 





EMMONS COUNTY, NORTH DAKOTA 

SECTIONS 21 It 28, TOWNSHIP 132 NORTH, RANGE 77 WEST 

3RD AVENUE SE 




( ND-EM -058.000 ) 

JEROME C. BOSCH 


CJ 

LU 

CO 



( ND -EM -059. 000 ) 

RITA M. M OSSET 

S OTIO'23" W 


FLOW 


£ PROPOSED 
JO" PIPELINE 


C ND-EM-058.900 ) PLAN 

SCALE: 1"=30’ 



1 750'- 


1740’- 


1730'- 


1 720’- 1 


PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

■1750’ 


-1740’ 


PROPOSED 
30* PIPEUNE 


PROFILE 

SCALE: 1 ”=30 J HORIZ. 
r=20’ VERT. 


o 



ISSUED FOR USE/PERMIT 

RC 

C 

08/02/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

8 

M/02/15 

JTM 

ISSUED FOR US E/PERM IT 

RC 

A 

12/22/14 

JMH 

ISSUED FOR REVIEW 


REV. 

DATE 

BY 

DESCRIPTION 

CHK. 


1730* 


l 1720’ 


/tn X=1 30671 1.73 
^ Y=1 6800322.47 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 82ND STREET SE 

AT STA. 0+75, ELEV. 1742.73’ 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 


DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 
82ND STREET SE 


DRAWN BY: PRV 

DATE: 10/27/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-EM-058.900 


REV. 

D 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

ZM/f oTfi fl tX£ S5 . L LC 1%D0 A STQ&eX lAouSTt. pmA |gjC4 £» 3^CO'Z, 

(Name and Address of Applicant) 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

3 QamsmjUU. 3 e. fs C r- C.R-T-t) 


Facilities to be installed pursuant to this permit are 30 a (^RUO£ £>ij pv p€ t lv\£ 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum diy density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


3 Olvjlyvjjl. Se 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District _j this day of iL.Ia, , 20 jb, at 

\ 

. ■ - North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



EMMONS COUNTY 


COUNTY COMMISSIONER 


Vice President, Land and Right of Way 


TITLE 

Address that approved permit should be mailed to 

GteO-°lOO 



3 OdJdCv \ 'CLL_ S EL 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 


Name: LLC 


Address: 1 2&Q mfli'n 'STeilt WnttsJcpn t \ 1^0 Q~Z^ 

"To uqJIaui^ Sf?HS- 


"Applicant" requests permission to construct a Private/commercial/Mdustrial 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

3 Qmjl SE 

UJ 


1 3.-S- 

7-7- 











Approach Width 
(Min 24' -Max 40') 

Inslopes required 

Culvert Required 
(yes/no) 

Culvert Size 


00 

h-> 

/Tit 



Authorization is hereby given to QXt€_ 3S, ^~LC^ of 

/ ^70 math , Uou ^-hon TV T C2@IZ= to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

/)cc.SG% LLC. ./vk 

Applicant County Road Supt. Approved 


Ce\\ 

Contact # (Phone-Cell) 


a- 


ft ^ Dated 


5 Out, as 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 


Name: „ Pft VC0TA AtTJgbS. _LL C_ 

Address: VT^A('r\ 4-VottSaTpn, i 




"Applicant" requests p^rnis^on^o^^i^^^a] 
road approach on a Emmons County Road right-of-way. 



»VUu 



^ v v i : - i 

frm^fefa+Araustnal 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

SdnJL SP- 

P 

37- 

U32- 












Approach Width 
(Min 24' - Max 40') 

Inslopes required 

Culvert Required 
(yes/no) 

Culvert Size 


00 

yfd 



Authorization is hereby given to T^H IfAf-ft.* Li- C of 

13I2Q. tDxnn Qt. , j-h&wdzsttf 'XX- ’^hOO'2^. to construct 
an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

7 J = L £~ _ 

Applicant County Road Supt. Approved 


^na-Q^q- aqgq- Ce\\ 

Contact It (Phone-Cell) 




* . rv Dated 

AJD- o(po Aoo 

flUALwuJL^ 


FILE: R:\Pf ojects\ 1 (13957\DISCIP UNE\CAD\DRAWINC S\93— PER MIT\NOffTH DAKOTA\EMMONS C0UNTY\1 03957-PB-ND-EM- 060.90Q.dwg PLOT DATE: 11/4/2015 BY: VILURREAL, PHIL 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 27 & 28. TOWNSHIP 132 NORTH, RANGE 77 WEST 

t 82ND STREET SE 



CND-EM-060.000) 

JEROME C. BOSCH 
LIFE ESTATE 



( ND— EM-059.000 ) 

RITA M. MOSSET 


1750’ -i 


1740’- 


1730’ 


1720’ 

PIPE SPECIFICATIONS 
PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS F0E 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 
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~z. 
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CL 

Q 

o_ 
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o 

h" 

tn\ 

m 

p- 

to 


CD 

+ 

+ 

+ 

o 

o 

o 


PLAN 

SCALE: 1"=50’ 


ft 


!| i 


<5 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 



PROPOSED 
30 * PIPEUNE 


256' MIN. 

PROFILE 

SCALE: 1"=50’ HORIZ. 
r=20’ VERT. 


r-1750’ 


— 1 740 J 


1730' 


’-1720' 


/ts X=1 30791 1.28 

^ Y=1 6798569.49 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 3RD AVENUE SE 
AT STA. 1 + 14, ELEV. 1736.06’ 


11/04/15 


03/02/15 


12/22/14 


DATE 


PRV 


OP 


JMH 


BY 


ISSUED FOR USE/FERMfT 


ISSUED FOR USE/PERMfT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


RC 


CHK, 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30 DAPL PIPEUNE CROSSING 

3RD AVENUE SE 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 10/27/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND-EM-060.900 


REV. 

c 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


TtiKoTA ACCESS , I LC l300/iW/iST/2^X ^&UsTc>fiS> /gJC4& 77&7Z-, 

(Name and Address of Applicant) 

W2 - QWj Cm$ ) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

^4- sre^gT -£>s C , S - T- saz/?^ 


Facilities to be installed pursuant to this permit are SO 11 Oil pi plAfr\g 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-1 80. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

IVD-&0 -Dbfc-^id 
'STee-er 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day of Vg f( /i , 2 at 






North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



EMMONS COUNTY 



Vice President, Land and Right of Way 


TITLE 


Address that approved permit should be m, led to 


STPzgr 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: LL Q 

Address: [2QO ‘STfSlgt 1 '^QCr2 =1 

.. p/ptlivlt. C&\sTfc\xdcU>A 

Applicant requests permission ^construct 1 a P riv a t e /co m m orcial/ i nd tt strio l 

road approach on a Emmons County Road right-of-way. 


Street 
r Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 


nJ 

34 

f^-z- 





s 



13d 


* 





TZsin p&ean* <^U) u cJz&a 

Inslopes required I Culvert Required 1 TT 


Approach Width 
(Min 24' - Max 40") 


Culvert Required 
(yes/no) 


Culvert Size 


8:1 


' y 


Authorization is hereby given to 0lA k-’Otfi Z/ of 

jJ&A € '->h ; )/\, /~7C 3^3z-CjQ2. to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. , 

TkkdfcAcc**,. U-<- 

Applicant County Road Supt. Approved 


‘StMi-Cm- QASlz fell 


Contact # (Phone-Cell) 


0- ^ jfo 


MO~Brn-J(e6'.tfi0 


Dated 

r S'iSTBe€T “S.E 


^^^■^^^te\lQ3957\DISCIPLJN^CAD\DRAWINGS\93— PERMIT\NORTH DAKOTA\EUMONS C0UN1Y\103957-PB- .M-065.910.dW9 PLOT DATE: 9/3/2015 BY: VILLARREAL, PHIL 


EMMONS COUNTY. NORTH DAKOTA 


SECTIONS 3 It 34, TOWNSHIPS 131 & 

■ w £ 4TH AVENUE SE 


132 NORTH, RANGE 77 WEST 


X 

Q 


S 00*5 1’52" W 



0_ 

O 


X I 

£ 
Q | 


fO 

a 

GO 


€Il!5rCEE33655ll 


^ KURT F. ZERR 

x 

o 

Q£ 

Q_ 


L £ PROPOSED 
30" PIPELINE 




RITA M. MOSSET 


CNP-EM-oes^To - ) 

PLAN 



1780 ’-, 


1770 ’- 


1760 ’ 


-4’ MIN. 

PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


1-1780’ 


-1770’ 


L 1760 


PROPOSED 
30 * PIPELINE 


PROFILE 

SCALE: 1*=30’ HORIZ. 
r=20’ VERT. 


4’ MIN.— 1 


/7\ X=1 31 2934.61 
w Y=1 6789655.02 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 84TH STREET SE 
AT STA. 0+75, ELEV. 1771.63' 


0Q/02/15 

63 / 02/15 


PRV 

JTM 


ISSUED FOR USE/PERMIT 

ISSUED FOR USE/PERMIT 


RC 

RC 




DAKOTA ACCESS, LLC 


REV. DATE 


BV 


DESCRIPTION 


CHK. 


PROJECT NO. 


10395700 


PROPOSED 30 DAPL PIPEUNE CROSSING 

84TH STREET SE 

EUMQMNS COUNTY NORTH DAKOTA 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DRAWN BY: PRV 

DATE: 02/1 5/1 5 

CHECKED BY: 

DATE: 

SCALE: AS SHOWN 

APR.: 


DWG. NO. 

ND-EM-065.910 


REV. 

B 





EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


ftCLE-S'b , l LC \Adii£(ovO } 

(Name and Address of Applicant) 

Wz ■ ^9± gw futfC) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

H ^ £~- fs-3/2-^ Ct- L Zl) Li z±l) 

^LcJ^ChOr 

Facilities to be installed pursuant to this permit are 3D n Oil p iplWu. 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

JMd- E 

4 CbttllW*- S0: 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District 


\ 


this day o 




fV io -20 fu at 


North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



MOD. AoCmai. 

Address that approved permit should be mailed to 


(VD 

^ $uju\ujl, SEL 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 3 4 2, TOWNSHIP 131 NORTH, RANGE 77 WEST 


<£ 84TH STREET SE 


I 


If* 


a 

V) 


iS 


S 89°02 , 05" E 


FLOW 


/t 


3 


( ND-EM-066.000 ) 

KURT F. ZERR 


O „-H 

a g 
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£ PROPOSED 
30' PIPELINE 


( ND— EM-Q64.300 ) 

KURT F. ZERR 


I 

a. 

71 


( MD— EM-065.900 ) 

ELAN 

SCALE: 1*=30’ 


§ 1 1780’ -i 


1770’-. 



PIPEUNE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


^ 


1760’ J 


L— 4' MIN. 

PIPE SPECIFICATIONS 
PIPE 30’ O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 




PROPOSED - 
30 1 PIPEUNE 


170’ MIN. 


PROFILE 

SCALE: r=30’ H0RIZ. 
1"=20 f VERT. 



-H 780* 


6' MIN 
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0B/G2/15 

PRV 

ISSUED FOR USE/PER MIT 

RC 

I A 

03/02/15 

JTM 

ISSUED FOR USE/PERMfT 

RC 

Irev. 

DATE 

BY 

DESCRIPTION 

CHK. 


4' MIN.— 1 

^ X=1313060.74 
^ Y=1 6789528. 17 

DATUM; 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 4TH AVENUE SE (UNIMPROVED) 
AT STA. 0+75, ELEV. 1769.93’ 


PROJECT NO. 


10395700 


a 

Gu 




WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 


EMMONS COUNTY 


DRAWN BY: OP 

DATE: 02/05/1 5 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


ORTH DAKOTA 


DWG. NO. 

ND-EM-065.900 


REV. 

B 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

XflKQTfl ACCESS , L LC / 'iOO A STgeeX j4otiS’fOiAJ } h%A & 

(Name and Address of Applicant) 

%92 • Vs± 3 AM Q^Cl 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

S_ Qjxjs \ ujl a If J (t - L^i \ C&- iJk} 


Facilities to be installed pursuant to this permit are 30 i( CRUDE Q\ 1 pi .pli|v\£ 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 
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highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County 




c_ 




VX 


Commissioner of District 
North Dakota. 


this day ol Wtfo. 20lU at 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 
TITLE 

\An a UMA . 15^ vvn <2 Jsr-k. 0? 

Address that approved permit should be mailed to 




V\Jb~ < U^~o^-^oo 
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EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: . Dfi VCflTTft LI C 

Address: \3QO m&'n 'SVzeeX', } \ 'V^QO 

Tj2.w \ P 65 pitixlu/te ucfac*^ 

Applicant" requests permission to cdhstfuct a Pr4vW/€GmmerGial/fndustrial- 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

UE. SE 

to 
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1 3( 




5~AoE.se 
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\3>l 

^3- 




~!j2-vw 


Approach Width 
(Min 24' -Max 40') 


InslopesVequired j J Culvert Required 


(yes/no) 


Culvert Size 


8:1 


yn 


Authorization is hereby given to bHOol'A A 0 f 

1300. mom. or, JAzjusMx jx 1 ^ 00 ^. to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

fcfr k<ybr has? s . lu 

Applicant 



County Road Supt. Approved 


‘itna-Qsq- a^g9- fell 

Contact # (Phone-Cell) 


i '-/(*> 

Dated 
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EMMONS COUNTY, NORTH DAKOTA 

SECTIONS 2 Sc 1, TOWNSHIP 131 NORTH, RANGE 77 WEST 



( M— feM-069.000 T 

CAROL S. KNAPP 



d»H* T g»r.T:ir.T.T.l 


KNAPP REVOCABLE 
LIVING TRUST 


£ 85TH STREET SE 

( nd-em-osbItocD 

ELAN 

SCALE: 1*=50' 


S’ 
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1840' 


1830’- 


1840’ 


1830’ 


PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30” P/PEUNE 


*-1820’ 


PROFILE 

SCALE: 1’=50’ HORIZ. 
1"=20’ VERT. 


X=1 31 8236.61 
w Y=1 6786203.57 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <E. 5TH AVENUE SE 
AT STA- 1+07, ELEV. 1837.43' 


A 06/30/13 JMH ISSUED FOR USE/PERMtT 
REV. DATE BY DESCRIPTION 


PROJECT NO. 


10395700 


EOF 


CHK. 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

5TH AVENUE SE 

EMMONS COUNTY urwn 


DRAWN BY; RG 

| DATE: 09/23/14 

DWG. NO. 

CHECKED BY:RC 

| DATE: 03/02/15 

ND-EM-068.900 

SCALE: AS SHOWN 

|APR; 


REV. 

A 





EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


'ittKoTfi ACCESS. ZIC IZDOtt'mrtSTQeeT. \AouSTo^? } )&c4s f^aoz* 

(Name and Address of Applicant) 

£02_jJjS± 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

SIe<?-pT F f S ~ Ji-SCT- 

Facilities to be installed pursuant to this permit are 30“ ^feUP£ £>il pi plhnl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

PD-^CO— Qao 
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highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Appnpyed by the County Commissioner of District _j this day 

^ n , North Dakota. 
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APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



EMMONS COUNTY 


COUNTY COMMISSIONER 



Vice President, Land and Right of Way 


TITLE 

Address that approved permit should be mailed to ' 
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FILE: my ,-'Cta\ 103957 \DISCIPUNE\QD\DRWINGS\ 93 —PERyrr\ WORTH PAKOTA\EUMONS C 0 UN 1 Y\ 103957 -PB-^ ^-069.900.d^ PLOT DATE: 9 / 3/2015 BY: VILLARREAL, PHIL 


EMMONS COUNTY, NORTH DAKOTA 

SECTIONS 1 & 12, TOWNSHIP 131 NORTH, RANGE 77 WEST 


cfflaffiUM 



C NO-EM-070.00(D 

GARY W. MOSSET 


<t 5TH AVENUE SE 


NATURAL- 

GROUND 

1940’ n 


1930’ 


E1M 

SCALE: 1“=50' 


E 1 

i«5 

& 


1920’ 



t 


PIPEUNE WARNING SIGN- 
AND TEST STATION 
(TYP. BOTH SIDES) 


PROPOSED - 
30" PIPEUNE 



4 MIN. 


1940’ 


- 1930’ 


L 1920’ 


PIPE SPECIFICATIONS 
PIPE 30" O.D., 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


272’ MIN. 

PROFILE 

SCALE: 1'=50’ HORIZ. 
1"=20’ VERT. 


/jN. X= 1320676.52 
^ Y= 167842 18.94 

riATiiti- 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: $. 85TH STREET SE 
AT STA. 1+27, ELEV. 1935.39’ 


06/02/151 PRV 




OP 


T2/22/T4 JMH 


REV. DATE 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/FERMIT 


ISSUED FOR USE/PERM IT 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627 C 






DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

85TH STREET SE (UNIMPROVED) 

EMMONS COUNTY NOI 


DRAWN BY: JWH 

DATE; 03/17/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOW 

APP.; 


KTH DAKOTA 


DWG. NO. 

ND-EM-069.900 


REV. 

c 





EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


ftCceS'b , L LC Hop h\3AASfQeiX ; lA&tlbTOiAJ , ~,W4 & 

(Name and Address of Applicant) 

3 02 • Vs± C- 'I 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

Is dneyvuSL, S£ fs- tz-h-) 

l i 

Facilities to be installed pursuant to this permit are 130*" /^jRUOg; oil pj plWuz. 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

I 9 oo 
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highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

A PP©Y ed by the County Commissioner of District this day of t^N-j^ 2o\u, at 

^ , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 




EMMONS 


COUNTY COMMISSIONER 


Vice President, Land and Right of Way 


TITLE 


kl£Q Au e n uJl . 15 ^ tno a Jsrk- O? D S% SO ^ 

Address that approved permit should be mailed to 


/l»D- 'ltvi -o . qoo 

(jy UJ2_. ^ 


nLE: R: \‘ s\103957\DISCIPUNE\CAD\DRAWINGS\93-PERMfT\NORT>l DAKOTA\EMMONS COUNTAl D3957-PB-NL 071.900.d«g PLOT DATE: 1/7/2016 BY: PALACIOS, OSCAR 



SCALE: r= 60 ’ 



PIPE SPECIFICATIONS 
PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1”=60’ HORIZ. 
1"=20’ VERT. 












0 

01/07/16 

OP 

ISSUED FOR USE/PERMIT 

RC 

A 

03/30/15 

PRV 

ISSUED FOR USE/PERMIT 

PA 

REV, 

DATE 

BY 

DESCRIPTION 

CHK. 


X= 1323421. 05 
^ Y= 16782108.65 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <k 6TH AVENUE SE (UNIMPROVED) 
AT STA. 1+06, ELEV. 1982.00' 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

6TH AVENUE SE (UNIMPROVED) 

EMMONS COUNTY <( 


DRAWN BY: PRV 

DATE: 03/16/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APR.: 


IORTH DAKOTA 


DWG. NO. 

ND-EM-07 1.900 


REV. 
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EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


. LLC I ^00 h Hi/) STg&flf. \r\&dblDAh I £14 & ^^CQ2~, 

(Name and Address of Applicant) 

%02 - *?gq- aM'frq Q=$^ 'y. 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

ST|£ 3 E 

*S€xJt.dVi LlM 

Facilities to be installed pursuant to this permit are 30 tl ^jRUP£ £>t I pi pe' I 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

/VD-0M-O?4. ^OD 
^G 'STK'z-tf SE 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 

provide that the Board of County Commissioners may grant such a permit. 

\ 

Approved by the County Commissioner of District this day 
- I*- iWyv, , North Dakota. 
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APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 

C 

APPLICANT SIGNATURE TITLE 

WOO UJgAss, 

Address that approved permit should be mailed to 


fUD-ewi 

< 3&> sife^rs.E- 


FILE my .3\103957\DISC1PLINE\CA0\DRAMHHGS\93— PERMfT\NORTH DAK0TA\EMM0NS CQUNTY\1 Q3957-PB-K ,-074.900.^ PLOT DATE; 3/30/2015 BY: MADAUBA. JOEY 


EMMONS COUNTY, NORTH DAKOTA 

SECTIONS 7 & 18, TOWNSHIP 131 NORTH, RANGE 76 WEST 


£ PROPOSED 
30” P/PEUNE 



( NP-EM-07T20tn 

JAMES ALLEN STRAND 


<k 6TH AVENUE SE 

PLAN 

SCALE: T=20* 


I960’- 
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1960'- 


1950 ,J 
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NATURAL 

GROUND 


4’ MIN. 




W 

s — 


AND TEST STATION 
(TYP. BOTH SIDES) 


r 1980' 


6' MIN. 


— 1 


L_ 


4' MIN. 


PROPOSED 
30“ PIPELINE 


178’ MIN. 


1970’ 


- 1960’ 
L 1950’ 


PIPE SPECIFICATIONS 
PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


0 


PROFILE 

SCALE: r=50’ HORIZ. 
r=20’ VERT. 


X=1 324755.79 
Y= 16778854.68 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 4. 86TH STREET SE 
AT STA. 0+78, ELEV. 1971.29’ 


03/30/15 


REV. DATE 


JUJU 

JWrl 


BY 


ISSUED FOR U$E/FERMrr 


DESCRIPTION 


PA 


CHK. 


PROJECT NO. 


10395700 


mfA 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

86TH STREET SE 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 03/1 6/15 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-074.900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

Z^/for/l j LC i 3D0 A Ul/l Sfee&T IAouST 9mA lh4 & 

(Name and Address of Applicant) 

t02 ■ ^ Ul$ ) 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

17 STe^rsE/s- if) 19 V 


Facilities to be installed pursuant to this permit are 30“ i^RUP jr Oil pi pl 1 Ivn 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 

WD- 9 10 

*$7 sm%tr sc. 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day of( ' (V }\ . 20 [U at 

_ North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


EMMONS COUNTY 



Vice President, Land and Right of Way 


TITLE 



Address that approved permit should be mailed to 


iUD- 'zm-oiu.Hio 
? 9- s>e_ 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 


Name: AfcgbS LI C 

Address: _j3 QD jAgflug 1 

, t . .. „ T^vyX-p © Di Ol) 

Applicant requests permission to construct a Pi 



road approach on a Emmons County Road right-of-way. 


iai/indust-rial 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 


ro 

l? 

13.1 

Tk 



S>£ 

s 

I<T 

I3i 

T-b 




Approach Width 
(Min 24' -Max 40') 

Inslopes required 

^eulve>^ Required 

(yes/no) 

Culvert Size 


00 




Authorization is hereby given to LLxL 0 f 

L3.C& £Qdm & f.j 7V to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 




All expenses incurred will be the responsibility of the 


Applicant 


County Road Supt. Approved 


'toa-cm- aMg?- Co \ | 

Contact # (Phone-Cell) 


Dated 

/VD-lirti— Q-Hj,. OfiQ E 


_ FILE: R;VvP ' _V22^fI^!ff!^!^^!^^!!!!!P^ 93 ~ PERMn \ NORTH DAKOTA\EMMONS COUmY\103957-P8-ND- 76.910.dwg PLOT DATE: 1/7/2016 BY: UADAMBA, JOEY 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 18 & 19, TOWNSHIP 131 NORTH, RANGE 76 WEST 

<£ 7TH AVE. SE 


(ND-EM-076.000') 

AMY B. WENINGER 



( ND-EM-077,000 ) 

AMY B. WENINGER 


£ PROPOSED 
30“ PIPELINE 


( NO-EM-076.91 0 *) 

PLAN 

SCALE: 1"=40’ 


1840'-, 


1830’- 


1820“ 


1810 PROPOSED 
30“ PIPELINE 

PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0,625” W.T. 

API 5LX-70 HSAW 

COATING: H-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 



•PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

-1840 


-1830' 


170' MIN, 


PROFILE 

SCALE: 1”=40’ HORIZ. 
1"=20’ VERT. 


r 1 820' 


— 1810’ 


X= 1326540.76 
w Y= 16773537.04 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 87TH STREET SE 
AT STA. 0+75, ELEV. 1827.81' 


0 01/07/16 OP ISSUED FOR USE/PERMIT 


1 1/04/15 


03/02/15 


12/22/14 


REV. DATE BY 


JTM 


JTM 


JMH 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

87TH STREET SE 

EMMONS COUNTY NORTH DAKOTA | 


DRAWN BY: JSN 

DATE: 09/23/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DWG. NO. 

ND-EM-076.910 


REV 

D 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

IMm & CCESb . L LC BgflAtairtSTggei; IAousTo^, \ji X4& 7^002-^ 

(Name and Address of Applicant) 

gg>3 ■ TQ± Ctg&l ) 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 



Facilities to be installed pursuant to this permit are '3Q et ^RUOE Pi! pt pUKi. 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

M D- E # HOd 

^ QjudhnuJL. s EL 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day o/(W-K 20 /u at 

„ X C V : - — - 

tyVy , North Dakota. 

APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

APPUgANf SIGNATbRE^ ~ TITLE 

U QO. U^eA>S> 

Address that approved permit should be mailed to ; 

^6Lm^ousl 


EMMONS COUNTY 



COUNTY COMMISSIONER 


Vice President, Land and Right of Wav 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 


Name: 'PfllCffTA UC 


Address: VY^(Z(>r\ ‘gTfglUr , 1 1-1-GOlL^ 

"Applicant" requests pemS|lo?To^cor^tr^^^ 
road approach on a Emmons County Road right-of-way. 



nu 

wwnercta 



mdustn al 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 


Vuo 

[Cf 

13/ 




7i {%ud 

EL 

3-0 

/3/ 





Approach Width 
(Min 24' -Max 40') 


pip&,Uu& /W)£> f(5u (jtO A 

Inslop^s required ^ Culvert Required 


8 : 1 


(yes/no) 


f 




Culvert Size 


/A 1 sli^C 


Authorization is hereby given to [LAILoLL C LLcZ. 
/^Co ftl 0^2 5 /-. ^k>jn . 7 1C to 


of 

construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

Applicant County Road Supt. Approved 



CsA ! 

Contact # (Phone-Cell) 




Dated 

t>D-B V)-O?q.Cl0D 


RLE: R:\.^,t S \103957\DISCIPUNE\CAD\DRAWINGS\93-PERyn\N0RTH DAKOTA\EMMONS C0UNTY\1 03957-PB-l' .rf-079.900.d,q PLOT DATE: 9/3/2015 BY: VILLARREAL, PHIL 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 19 A 20, TOWNSHIP 131 NORTH, RANGE 76 WEST 



1870' J 

PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILES FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


L 1870’ 


PROFILE 

SCALE: r=40’ HORIZ. 
r=20‘ VERT. 


^ X=1 328038.38 
Y=1 6770072.33 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: f 7TH AVENUE SE 
AT STA. 0+67, ELEV. 1893.83’ 


M/01/1S 


M/02/15 


12/22/14 


REV. DATE BY 


RG 


OP 


JMH 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30“ DAPL PIPELINE CROSSING 

7TH AVENUE SE 


DRAWN BY: PRV 

DATE: 11/17/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN | 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-EM-079.900 


REV. 

c 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


ACCESS. L LC HOdh^STQeff. IA&(jsTo^> /M4& 

(Name and Address of Applicant) 

W2 • (jML). 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

T S.F Cs S 


Facilities to be installed pursuant to this permit are 30 n (^RUDi: oil pi plUnl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-1 80. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

AJD-EM 
88 sT&csX 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day of UU' \\ 20_^, at 

A * i ~ \ 

i -■ ; > v, ’’ ; \ North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 


TITLE 

HOP UJeAs-s, Aug m-m ; 5^03 

Address that approved permit should be mailed to ' 



J 


^PPUpAfgT SIGNATURE 



%% Sm&iT &E- 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: tCflTA MLESS, l L C 

Address: [3QO 4-W^+m, \ 

i p £>R Oi'pLUvu. sTfe U dtltiA 

"Applicant" requests permission to ca'nstfeuct a ml^te/corrrmereiaf/industria I 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 



Q0 

13 1 




^Sr.^F 

S 


1 







Approach Width 
(Min 24' - Max 40') 


Inslopes requir 


ired Qilv&rt Required 


8 : 1 


dv&rt Req 1 
(yes/no) 




Culvert Size 


/ V' fioik .1^4 


Authorization is hereby given to pA (/ d£jQ OZCtf^y u_c of 

feop ADM! 52L i 7K to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 


Applicant 


* 4 * 



& 


County Road Supt. Approved 


^a-qaq-aqg?' Ce.li 

Contact # (Phone-Cell) 


Dated 

m-o-i°\.q Ln ^sr.'se 


FIL£: R:\Pr l 103957\DISCIPLINE\CAD\DRAWINGS\93-PERMfT\NORTH OAKOTA\EMMONS C0UNTY\1 03957- 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 20 & 29, TOWNSHIP 131 NORTH, RANGE 76 WEST 


£ 

0 
—> 

s' 

1 



C ND-EM-079.000 ) 
BRIAN JAMES HORNER 


(ND-EM-079.910T 


PLAN 

SCALE: r= 40 ’ 


(NO -EM -08 0.000 ~) 

LENORE SENGER 


1890- 


1880’- 



PIPELINE WARNING SIGN 
AND TEST STATION 
-(TYP. BOTH SIDES) 


1870’-! - 


PIPE SPECinCATIONS 

PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 



1 

| — } — i 

L i 


1 196’ MIN. ' 



-1880’ 


4' VIS. - L 


1870’ 


30" PIPELINE 


PROFILE 

SCALE: 1*=40' HORIZ. 
T=20' VERT. 


(T) X= 1329075. 10 
w Y=1 67681 98.01 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 88TH STREET SE 

AT STA. 0+87, ELEV. 1885.54' 


01 / 07/16 


03/02/15 


12 / 22/14 


REV. DATE BY 


OP 


OP 


JMH 


ISSUED FOR USE/PERMIT 


ISSUED FOR USF/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30’ DAPL PIPELINE CROSSING 

88TH STREET SE 

EMMONS COUNTY NORTH DAKOTA I 


DRAWN BY: TD 

DATE 

09/23/14 

CHECKED BY:RC 

DATE 

03/02/15 


APP. 



DWG. NO. 

ND-EM-079.910 


REV. 

c 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


. Z LC l3D0t\Vuv)STQe?T : lAouSTov^i *£jC4& 

(Name and Address of Applicant) 

$02_n± 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 


Facilities to be installed pursuant to this permit are ~30“ /^RUO£ pit pi p£ 

___ in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

VD'BV )-OSZ- c iCO 

stp 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this dav 20lk, at 

\ , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


EMMONS COUNTY 




Vice President, Land and Right of Way 


TITLE 

ii&Q ^ Auenux , S&S'O’Z 

Address that approved permit should be mailed to 




EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: PPHfCflTA L L C 

Address: ‘STBlgy I 'V^bQO'2^ 

Dip£.UvLt COS\$J&ULdUitY\ 

"Applicant" requests permission to construe? a Pr^t^ommefei^/mdu-striaT 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

^ 2>t; ^e-: 

A? 


I3l 

~7~ (/> 











Approach Width 
(Min 24' - Max 40') 

Inslopes required 

Culvert Required 

(yes/no) 

Culvert Size 


00 



fjdtt' sH<j 


I V^\ 


Authorization is hereby given to 7)a (C@j^ (jCC of 

/ 3 Oo A') Cun y HjC 7 7- Q<2j==z to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

ko U* Gca'^-s,. LUj_ 

Applicant 



aqg9- fen 

Contact # (Phone-Cell) 


County Road Supt. Approved 

_ckJA zJJk 


Dated 

tVb-BM-O&Z.CtDO 




EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: DAKOTA ICC. 

Address: [3 QO vr^O.(r\ sTfclUr Wrja^ i rDn l \ <3Y#S> 

po\rc\Oj>\iLxjCX ~to \joXusl^^> t-k- 

"Applicant" requests permission to construct a Pwate/commema l/ind ustria I 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

^ sr <se 

e 


1 












Approach Width 
(Min 24' -Max 40') 


Inslopes required 


8:1 


A^tUML 


Te^ 


Culvert Required 
(yes/no) 




/r 


Culvert Size 


it 


n 


Authorization is hereby given to , -- 

(3mi Mm ST T2C ZhkL 


fe^ss. /uc. 


of 

to construct 


an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 


£ 


9A , j-LCi 

Applicant 

_oA2h (Mi 

Contact # (Phone-Cell) 






County Road Supt. Approved 


Dated 

< 8 C ) sresgps, g. 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 29 & 32, TOWNSHIP 131 NORTH, RANGE 76 WEST 

JESTH 

rfr 


Q 


S 0r37'14" w 



CD 

N 


L 


£ PROPOSED 
30“ P/PEUNE 


jL OW 

( ND-EM-0fl2li0(P 

KELLIE BURGAD 


( ND-EM-OB21QO) 


C ND-EM-QB2.300 ) 

ANTHONY J. TERNES 


SCALE: 1 ’-50’ 

PLAN 


o 

z . 
£ 


1 870’ — t- — 



1 860’ - 


1040’ 

PIPE SPECIFICATIONS 
PIPE 30” O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


170' MIN. 

PROFILE 

SCALE: r=50' HORIZ. 
1**=20* VERT, 


1 D 

01/07/16 


ISSUED FOR USE /PERMIT 


I C 

09/01/15 

RG , 

ISSUED FOR USE/PERMrT 

no 

1 B 

03/02/15 

CP 

ISSUED FOR USE/PERMIT 

RC 

1 A 

12/22/14 

JMH 

ISSUED FOR REVIEW 


Irev. 

DATE 

BY 

DESCRIPTION 

CHK. 


■1070* 


-I860’ 


-1850* 


L 1840* 

(T) X=1331677.B1 
w Y= 1676287075 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: t 89TH STREET SE 
AT STA. 0+75, ELEV. 1857.27’ 


a 

c 


< 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

89TH STREET SE 

EMMONS COUNTY NORTH DAKOTA I 


DRAWN BY: OP 

DATE: 12/D2/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE; AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-082.900 


REV. 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


. L LC l30OA\3,iriSTQe?X &h? } /&(4& 

(Name and Address of Applicant) 

WZ - f Ui$Sl *) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

Qn STe -i-zT SET'S- -a^/s-) (t~ rai/i-ao) C Q-UA 

' Z ^*ec '^rurr\ 

Facilities to be installed pursuant to this permit are 30“ (^RUO£ Oil 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

qo s =»E- 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day of.h J' 20 |i at 

A "V 

, North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS C 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



Vice President, Land and Right of Way 


TITLE 


HOQ 4u<2.nujt. 

Address that approved permit should be mailed to 


i/UP- fern 


FIL£: R:\Pro )03957\DISCIPUNE\CAD\DRAWINGS\93-PERMIANORTH DAK0TA\EMM0N5 C0UNTY\103957-PB-ND-l 3.920.dwg PLOT DATE: 1/7/2016 BY: VILLARREAL, PHIL 


EMMONS COUNTY, NORTH DAKOTA 

SECTIONS 5 & 32, TOWNSHIPS 130 & 131 NORTH, RANGE 76 WEST 



PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1"=40' HORIZ. 
r=20’ VERT. 


/p. X= 133 1528.23 
^ Y= 16757584.04 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: FENCE 

AT STA. 0+47, ELEV. 1863.88' 


01 / 07/16 


03 / 02 / 15 , 


REV. DATE 


JTM 


JTM 


BY 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 

90TH STREET SE (UNIMPROVED^ 


RTH DAKOTA 


DRAWN BY: CHA 

DATE: 02/05/16 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-085.92Q 


REV. 

B 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


ZM/cow fliXESs .tic. <3pflAtoi>'iSTgg<{r iAouSTofiJ, Jac4s 


(Name and Address of Applicant) 


WZ • 9^3. JL2 


(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 




in accordance with plans, 


specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 


any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 


TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 







highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 

provide that the Board of County Commissioners may grant such a permit. 

\ 

Approved by the County Commissioner of District i_ this day ofi )(W( 20 I ; ... at 

\ ( 1 

^ , North Dakota. 

— - — - — ^ V * 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 


TITLE 



EMMONS COUNTY 


COUNTY COMMISSIONER 



iAoa Au e n cm ^ ^ ^ 

Address that approved permit should be mailed to _ ^g . 

/OD-Em 


ClM-l /i EL 

V p-g w SZ><y 


FILE’, R:\Projects\lQ3957\DISCIPUNE\CAD\DRAWINGS\93-PERMIT\NORTH DAKOTA\EMMONS C0UNTY\103957-PB-ND-EM-0B5.500.900.dwg PLOT DATE: 11/5/2015 BY: MADAMBA, JOEY 



PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5 LX— 70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=40 f HORIZ. 
1”=20' VERT. 


/rx X= 1333040.33 

Y=l 

















A 

11/04/15 

PRV 

ISSUED FOR USE/PERMIT 

RC 

■y 4 

DATE 

BY 

DESCRIPTION 

CHK. 


Y= 16755754.76 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 8TH AVENUE SE (UNIMPROVED) 

AT STA. 1+06, ELEV. 1856.53' 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 

8TH AVENUE SE (UNIMPROVED) 


DRAWN BY: CHA 

DATE: 02/26/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


NORTH DAKOTA 


DWG. NO. 

ND-EM-085.500.900 


REV. 

A 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


j^KoTA ACCESS. L LC /3D0AUtrtST£e£[. UousTonSi lmA$> 

(Name and Address of Applicant) 

W2 - M± fud/*) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

Q[ STe<£<?r S EL 

JOX_ 

Facilities to be installed pursuant to this permit are 3Q ei (^RUQ£ Oil pl pl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

-0% s~. Moo 

Ql ST aCSE 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day of • Aluk 20_K^ at 

■ • l.-s'v-'x , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 


TITLE 

Address that approved permit should be mailed to 



IV D-©Y| 3 00 °tOC> 

S/Pz-ET B.E- 


I 


§ 


EMMONS COUNTY. NORTH DAKOTA 


SECTIONS 


it 9, TOWNSHIP 130 NORTH, RANGE 76 WEST 

& 9TH AV ENUE SE 



§ 

a. 

Si 


(ND-EM-085.300,900) 

PLAN 

SCALE: r=50’ 


1880'n 


NATURAL 

GROUND 


f= I 1870- 

8 

in 

I 


I860™ 


1850 ,J 


i 


i 

o 

o 

21, 

I 






6’ MIN. 


PROPOSED 30“ PiPEUNE 


T 

D1DCI IkIC ' 


196* MIN. 


PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


fBQflLE 

SCALE: r=50‘ H0RIZ. 
1’=20’ VERT. 


<k PROPOSED 
30“ PIPEUNE 


( ND-EM-085l0CD 

JOHN J. BAUMGARTNER 



PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

- r 1880 


4’ MIN. -J 


- 1870' 


I860’ 


1850’ 

















A 

03/30/15 

J¥frl 

ISSUED FOR USE/PERMIT 

~p/T 

REV, 

DATE 

BY 

DESCRIPTION 

CHK 

1 project no. 1 0395700 


W WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


^ X=1 335968.20 
U7 Y=1 6752205.99 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <L 91ST STREET SE 
AT STA. 0+86, ELEV. 1870.68’ 




DAKOTA ACCESS, LLC 


PROPOSED 30’ DAPL PIPEUNE CROSSING 

9 1ST STREET SE (UNIMPROVED) 

EMMONS COUNTY Nf)| 


DRAWN BY: OP 

DATE: 02/10/15 

CHECKED BY: PA 

DATE: 03/20/1 5 

SCALE; AS SHOWN 

APP*: 


RTH DAKOTA 


DWG. NO. 

ND-EM-G85.3Q0.9Q0 


REV. 

A 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


Z»/Co7fl ACCESS . L LC HootiWASTQeel. j 4 oi&FoiA/> /g&4s 7^002^ 

(Name and Address of Applicant) 

$02 - rS± 94 ^ C^ML) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

C^> ^ 9/ }oj C) - 1 ^>b)C ft ~^(o) 


Facilities to be installed pursuant to this permit are '30** ^Ui)£ Oil pi pCUm 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

IUD ~£lM -OHO -OiiO 

<TTIa Qm~ s b. 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day dfA'jft K 20 i at 

9 a 

v s 9 . , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 




Vice President, Land and Right of Way 


TITLE 


Address that approved permit should be mailed to 


VD-Eia i-fflO.QlO 
^ C Iaajl SE 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: Pft 1C0TA AtT J?=^ t L C 

Address: 1 vr^Ox^ StfelgT , T ev a S ^OQ-2^, 

u . .. „ T-eyvtp^a^- S£>/e^)iKUL 

Applicant requests permission to coflsWjct a ^^4Va^ommerefal/indtfs-t-Hal 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

iilUL SE- 

LO 

<? 

fiO 




' i CtuSL SE. 


ID 

1 5*> 

~f~(o 




Approach Width 
(Min 24' - Max 40') 

Inslopes required' 

CulveYt Required 
(yes/no) 

Culvert Size 


00 

A'o 



Authorization is hereby given to j)4 kUjf/frA CC&-& tLC of 

!3CZ> /flCuri St. Tx '^ T-QO'^ to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 


2&£m_ /M£^ 


u, c 


Applicant 

noa-cm-ang?- fei| 

Contact # (Phone-Cell) 



County Road Supt. Approved 

lb'll? 

Dated 

O^O- ^Uo tyCUMZ- SEL 


RLE: R:V ,s\10^957\D[SCIPUNE\CA0\DRWlNGS\93-PERyfT\N0RTH DAKOTA\EIMONS C0UNTY\103957. 


I 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 9 & 10, TOWNSHIP 130 NORTH, RANGE 76 WEST 



<L PROPOSED 
30" PIPELINE 


C ND-EM-090.0Q1 ) 

DARLENE KOST, DEIMER DYK 
AND ARVETTA KRUMM 


( NO -EM -092. 000 ) 

NATHAN HUFF AND 
CAROLYN SMETTE 


& 

in 


I 


3 

Q_ 

Si 


<E 92ND STREET SE 
( ND-EM-090.91 0 ) 


PLAN 

SCALE: 1*=60’ 



1900* 


11890'- 


1880’ J 


PIPE SPECIFICATIONS 

PIPE 30" 0.0. x 0.625’ W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


PROPOSED- 

30" PIPEUNE 


213’ MIN. 


PROFILE 

SCALE: 1"=60’ HORIZ. 
1*=20’ VERT. 


r 1900’ 


- 1890’ 


1880’ 


(?) X=1 338202.69 
Y=1 6748687.86 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 4 9TH AVENUE SE 
AT STA. 0+94, ELEV. 1893.59’ 


M/30/15 JMH 


mm 


OP 


REV. DATE BY 


JHM 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


EOF 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 





DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

9TH AVENUE SE 

EMMONS COUNTY NORTH DAKOTA | 


DRAWN BY: PM 

DATE: 12/02/14 

CHECKED BV:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-090.810 


REV. 

c 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


Vfow fl CCBS'b . L LC liDQ tiVSAVjSTQeiT. lAouStovOx feiC4& 

(Name and Address of Applicant) 

&?2 - C ^ 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

9-2 gr&t-zX 1 3o Y q-iS) 


Facilities to be installed pursuant to this permit are 3Q n (^RUOS: Oil pt p-lMlm, 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

A/k-gwi ~ o 9 cl < 9 lo 
9Z. Sites*! a»E. 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District f this day of f%flh 20_^; at 

^ 'Wi , North Dakota. 




APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



COUNTY COMMISSIONER 


EMMONS COUNTY 



Vice President, Land and Right of Way 


TITLE 


Address that approved permit should be mailed to 


/uo . tfao 

or 2 sieger 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: UC 

Address: ROD ‘STtKlgt' 

4-dr pf'jp&W d 

"Applicant" requests permission to donkruct k P f ivat c /co mmc r etsf/mdustria I 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

( ?;feT. se 

nj 

to 

13 O 

Ho 



‘ZZ’sns.z 

S 

1ST 

1 3^) 






Approach Width 
(Min 24' - Max 40') 

Inslopes required 1 

i ff ' T 

J Culvert Required 
(yes/no) 

!-■ V 1 - V M V r- J ^ V' r 

Culvert Size 


00 

h-> 

\/<f5 

(V $4 4 


Authorization is hereby given to _Cj 


(ROD- 




of 

OGLJQCMJj-l < ~- S. /- c 47! y^, 7X to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 




LLC- 


Applicant 

2499- fell 

Contact # (Phone-Cell) 



County Road Supt. Approved 


UkjOi 


Dated 


/VP-&A 


^zSltSzF s£. 


F1L£: ..... -te\103 9 57\DISCIPUNE\MD\DR W IHG S \93-PERyn\NORTH DAKOTA\EMMONS CQUNTA 103 957-Pa-, _ >-092.9, 0.d.g PLOT DATE: 7/2/2015 BY: HARBOLT. JASON 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 10 & 15, TOWNSHIP 130 NORTH, RANGE 76 WEST 

$/ty 



£ PROPOSED S 
30“ PIPELINE 


( ND-EM-093.000 > 

DUANE J. AND 
BETTY I. DYK 


(ND-EM-092^91Q~) 

ELAN 

SCALE: 1"=40‘ 



1850’ 


1840' ~ 


1 1830’ J 

PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: BORE 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30“ PIPELINE 


180' MIN. 


H850’ 


- 1840 ' 


L 1830’ 


PROFILE 

SCALE: 1"=40’ HORIZ. 
1*=20’ VERT. 


/p. X=1 340262.67 
^ Y=16746841.94 


I I I 


OEEHECa 

H M O 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: ¥. 92ND STREET SE 
AT STA. 0+80, ELEV. 1847.87’ 


ISSUED FOR USE PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


REV. | DATE | BY! 


DESCRIPTION 


EDF 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


smwA 




DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPUNE CROSSING 

92ND STREET SE 

NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 10 /27/14 

CHECKED BY:RC 

DATE: 03/02/1 4 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-092.910 


REV. 

c 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


PftKoTft fl CCE&b . I LC IjMft Utrt STQeeX i^OltsT iW . j££ 4 & ^H€®Z=i 

(Name and Address of Applicant) 

&92 • %9± gM-s-q fui! 2 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

43 STB2.9r 9.E, (s- isrj-zz,') Ct- laoj fe 


Facilities to be installed pursuant to this permit are 130“ £>i| pi pluv\i. 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

/up- i - oQf-. °iao 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District this day of' %(y\ . 2d. Co. at 
_ , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 

Vice President, Land and Right of Way 
TITLE 

ik2Q ^oQ.vmjul. 

Address that approved permit should be mailed to ' 




C K)0 

<33 ‘CteazT se 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6™ AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 


Name: DfUCfTTA 1 1 C 

Address: l^QD STgllT } \_QULk 


"Applicant" requests permission t<! 
road approach on a Emmons County Road right-of-way. 


ts constru^a Pnvatey comm e r c t a l /i n o us - tr ial 



sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 



Applicant 


< it03,-q i *q- ang9- f>.li 

Contact # (Phone-Cell) 




County Road Supi. Approved 


Al tlhlk 


Dated 

(Vb. e IY1 - o °\00 Cfr sTEfer a E- 


0 

1 


£ , 
I 1 

O. 

I 


f 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 15 & 22, TOWNSHIP 130 NORTH, RANGE 76 WEST 

% 10TH AVENUE SE 



(ND-EM-097.000 ) 

NATHAN HUFF & 
CAROLYN SMETTE 


PROPOSED 

PIPELINE 


£ 


I 

§ 

a. 

S’ | 



( NO -EM -097. 900 ) 

PLAN 

SCALE: r-40’ 



1870’- 


1860'- — 


1850'- 


PIPE SPECIFICATIONS 
PIPE 30’ O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

r- 1870’ 


I860' 


PROPOSED — * 

30 * PIPELINE PROFILE 

SCALE: 1"=40’ HORIZ. 
r=20‘ VERT. 


Iw/ai/J jwh f 


L 1850' 


^ X=1342077.11 
^ Y-1 6741 535.79 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) I 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: t 93RD STREET SE 
AT STA. 0+80, ELEV. 1861.80’ 


8 

Q 




ISSUED FOR USE/FERWT 


ISSUED FOR OSE/PERMfT 


® IREV. DATE 

x — 

S3 


JMH 


BY 


ISSUED FOR REVIEW 


DESCRIPTION 


PROJECT NO. 


10395700 


EDF 


RC 


CHK, 


9 

c 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

93RD STREET SE 

EMMONS COUNTY NORTH DAKOTA] 


DRAWN BY: ET 

DATE: 10/23/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR,: 


DWG. NO. 

ND-EM-097.900 


REV. 


i 




EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


2)4^ oT?) ft S~5 . Z /> STQeif. lAoLtsfov^* I&IA & 7 x ^co2 =z 


(Name and Address of Applicant) 



(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 


W SrewT (Jl -<£>/3iV r-i^v?) Ctn 3±} 



Facilities to be installed pursuant to this permit are 


in accordance with plans, 


specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 


any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 


TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


&/£>- BM- 1 00 R\0 


Qtf S7£-2%T < 9.f 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day c K\w.U- . 20 at 

\ 

c • x , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 




EMMONS COUNTY 


COUNTY COMMISSIONER 


VfceP,esidera . Land and Rigt,, o,^ 


TITLE 


'■*'00 UJ’&as.Sj A uCAujI , b O ^ 

Address that approved permit should be mailed to 


stesct s.e 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: . DAKOTA AflCgbS, LLC 

Address: ROD t \ 1-1- OO^ 

Ct>/)SlTS u. ct#Dy\ 

"Applicant" requests permission to constKifict a Pftvate/r ommerci a l/industrial 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

<?4 St*sh 

l\J 


/ 30 




^4 Sf. SF 


Sr=h 

) 

'1-te 




Approach Width 
{Min 24' - Max 40') 


\&W\ 1 


Inslopes requirec 


wart Requi 
(yes/no) 

~ML 


Culvert Size 


8:1 


Authorization is hereby given to T2A /KsJf]£h- AC ^ C C of 

3 /^ J j\^pc ~7x to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

Applicant 



County Road Supt. Approved 


lioa-qsq-aqg?- fei| 


Contact # (Phone-Cell) 


X -Jl 



a 0i . _ ^ ^ Dated 

lVb-gW)-*\o0~q,tO qqsi^Jc^ 


FIL£: \\mu <i9 eom\glbl\H0U\Pipeline\Projects\103957\DISCIPLINE\CAD\DRAWINGS\93-PERMn\N0RTH DAKOTA' MS COUNTA103957-PB-ND-EM-I00.910.dwg PLOT DATE: 1 / 5/2016 BY: MUALLEU, MIKE 


Emmons couNTY. NORTH BAROTC 


SECTIONS 22 St 27, TOWNSHIP 130 NORTH, RANGE 76 WEST 



SCALE: 3 ’=30 


1880'-i 



1870 


1 860’- 


PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30“ PIPELINE 


PROFILE 

SCALE: 1"=30’ HORIZ. 
r=20’ VERT. 


r-1880’ 


-1870’ 


I860’ 


■1850' 

X= 1342887.60 
Y=1 673621 6.86 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 80) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?. 94TH STREET SE 

AT STA. 0+75, ELEV. 1870.65' 


01 / 05/16 


09/02/15 


03/62/15, 


REV. DATE 


MM 


PRV 


JTM 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMtT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 



PROJECT NO. 


10395700 



WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30 DAPL PIPELINE CROSSING 

94TH STREET SE 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: TD 

DATE: 09/23/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM-1 00.910 


REV. 

c 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

'PhK of?) ftCCES'b . L LC 1 300 it tairt SjQej^ lAousto^, HxA £> 

(Name and Address of Applicant) 

%92-ggq- (_ jm!L1 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

\ 0 jL S - 3 ljzu^)C I — I 2 

Sl^>TlCry^ Lv^y_. 

Facilities to be installed pursuant to this permit are 36“* ^RUO£ Oil pl plWie 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

j h)b-&w\ o 

! o AI/GiaiajC 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District \ this day 


V 






of '\\rdo 20 1 L at 


1CX 


, North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


EMMONS COUNTY. 



COUNTY COMMISSIONER 


Vice President, Land and Right of Way 


TITLE 

Mf %> £\vQ.y\uul. &35V3 

Address that approved permit should be mailed to 

AiD-lzW) — 0 °! 

i 0 OiiMLv\UJL 



nLE: R: \ Pn ,1 03957\DISCIPLINE\CAD\DRAWINGS\93— PERMTT\NORTH DAKOTA\EUMONS C0UN1Y\103957-P8-ND- J9.900.dwg PLOT DATE: 1/7/2016 BY: VILLARREAL PHIL 


EMMONS COUNTY, NORTH DAKOTA 



PLAN 

SCALE: r=40’ 



r 1880’ 


PIPE SPECIFICATIONS 


PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: 1"=40' HORIZ. 
1"=20’ VERT. 


(T) X= 1343282.73 
w Y= 16735686.34 


1870' 


- I860’ 


u 1850' 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.; t 10TH AVENUE SE (UNIMPROVED) 
AT STA. 0+75, ELEV. 1872.36* 


& 1 / 07 / 1 6 


03 / 02/15 


REV. DATE BY 


JTM 


JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR U5E/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPI PIPEUNE CROSSING 

10TH AVENUE SE (UNIMPROVED) 

EMMONS COUNTY NO. 


DRAWN BY: ET 

DATE: 01/00/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


'RTH DAKOTA 


DWG. NO. 

ND-EM-099.900 


REV. 

B 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

Z^fl-oTTI nCCES'b , L LC IZDOft &iASTQwJ. U&u£TP^~lh4$> 

(Name and Address of Applicant) 

W2 • ±S± C_ CMi ) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

sre'zu se t^o) 

Facilities to be installed pursuant to this permit are 30 u pi p^lni 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


ftJD- <z.W)~ 1 WcA&O 
qs- s rre^tT^ 5 - 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day of yTlVrvh 2t%, at 
. Ai Av\ , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



COUNTY COMMISSIONER 


EMMONS COUN 


Vice President, Land and Right of Way 

TITLE 

U O O tLflgA Ad <L y\ U± . ^ v>n Krk. t)) r> 

Address that approved permit should be mailed to J 



IV D- (2m - 1<H ■ <^00 


FILE: R:\ Ml03957\ a sciPU N E\CAD\DRA W HGS\93-PERMr\NORTH DAKOTA\EMMONS C0UN1A103957-P6-, -«-104.900.d.g PLOT DATE: 3/30/2015 BY: UAQAUBA. JOEY 



EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 26 It 35, TOWNSHIP 130 NORTH. RANGE 76 WEST 

<t 11TH AVENUE SE 


( ND-EM-105.Q0Q ) 
DONNA M. VAN SEEK 


( ND-EM- 104.00 ) 
JAMES RONALD DYKEMA 


1870‘n 


1860- 


1850’- 


1840'—* -■■■■ 

PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625” W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
W/40 MILS ARO 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 
MIN. YIELD STRENGTH: 70,000 PSI 


$ PROPOSED 
JO * PtPEUNE 


(ND-EM-104.900) 

PLAN 

SCALE: r=50‘ 



PIPELINE WARNING SIGN 

AND TEST STATION 

(TYP. BOTH SIDES) 


r 1870* 


- 1860 1 


‘ PROPOSED 

JO" PIPELINE 

f. ! 

- 1850’ 

- 181’ MIN, , 



PROFILE 

SCALE: r=50’ HORIZ. 

X=1 345722.33 
^ Y=1 6730906.97 

- 1840 


r=20* VERT. 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 95TH STREET SE 
AT STA. 0+80, ELEV. 1858.52' 


03/30/15 


*EV. DATE 


mti 

own 


BY 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


PROJECT NO. 


10395700 


PA 


CHK. 


WOOD GROUP MUSTANG JHC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






DAKOTA ACCESS, LLC 


PROPOSED 30’ DAPL PIPELINE CROSSING 

95TH STREET SE 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: PRV 

DATE: 03/1 6/1 5 

CHECKED BY: PA 

DATE: 03/20/15 

SCALE: AS SHOWN 

A PR: 


DWG. NO. 

ND-EM-104.900 


REV. 

A 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

IMm RCCESb.LLC nodh\uA%lQeH : lAmsToi^rhlA^ 

(Name and Address of Applicant) 

W2 ■ ±s± fust$') 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

STfe-^T s, E- (s - 3 ek)(T- i^pj 120) C& 


Facilities to be installed pursuant to this permit are 30 11 C>it pi ppin! 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-1 80. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

WD-EW ~ 1 0T-.°UO 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District 
\ u j/vyA , North Dakota. 


V 


this day of \W|' h . 20 at 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 




Vice President, Land and Right of Way 


TITLE 


AoencuiL. 

Address that approved permit should be mailed to 

rVD-QOO- \DT QlO 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
UNTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: A(TP^ l L C 

Address: ITVSO Wo(i^rDC\ ^ I 6Y#S 

pipjLiiwL 

"Applicant" requests permission to e§nsSpruct a 'Privbte/comm e rci'a I /mdusrrra ! 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

Qfosrsi e 

tl 

35" 

130 

~~Mp 



Qfa5r.se 

s 

SL 

\-20t 

30 




<fcR Co/ )gj£aO fcgyi 

Inslopes required CuWert Required "T 


Approach Width 
(Min 24' -Max 40') 


rert Require 
(yes/no) 


Culvert Size 


8:1 


fX 


■/ 

Authorization is hereby given to Cxi (Xn pc (j ! Cc. 


[&l Mh 


Lk c 


of 


to construct 


[3QOimia , -Hxaxhn, IX 79 ^ 02 - 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 


7^? her 7^ 44-C- 

Applicant 

Contact # (Phone-Cell) 



County Road Supt. Approved 

A '/& "/ j 


Dated 

IV D -Eft - 1 03 -. q 10 q^sTte^tT SB 


FILE^V ,;t3\103957\DISCIPUNE\CAD\DRAWINGS\93-PERMn\NORTH DAKOTAXEMMONS C0UN1Y\1039S7-PB-,._ .4-107.910.^ PLOT DATE: 9/3/2015 BY: VILLARREAL, PHIL 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 2 & 35, TOWNSHIPS 129 & 130 NORTH, RANGE 76 WEST 

inTH AVESE 



(ND-EM-1 07.000 ) 

DONNA M. VAN BEEK 



C ND-EM-mOOO ) 

LORI A. INT VELDT 


PLAN 


SCALE: r= 40 ’ u 

v> 



1900’ -| 


1890’ 


1880’ - 


1870’ J 


PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30“ PIPELINE 


185* MIN. 


PROFILE 

SCALE: 1’=40’ HORIZ. 
T=20’ VERT. 


PIPELINE WARNING SIGN 
AND TEST STATION 
(7YP. BOTH SIDES) 

r 1900’ I 


- 1890’ 


1880’ 


1870’ 


/r\ X=1 347686.60 
^ Y=1 6725568.69 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 
T.B.M.: <£. 96TH STREET SE 
AT STA. 0+82, ELEV. 1891.11’ 


09 / 01/13 


03 / 02/15 


IEV, DATE BY 


PRV 


JTM 


ISSUED FOR USE/PERMfT 


ISSUED FOR USE/PERMfT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 6270 


mm 




DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

96TH STREET SE 

EMMONS COUNTY NORTH DAKOTA I 


DRAWN BY: ET 

DATE: 12/29/14 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-EM- 107.910 


REV. 

B 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

2#/roT7) a ccess , L LC \m A Hi/) STggyJ. UfXgfcfiSi HlA €> T'T&PZ- 

(Name and Address of Applicant) 

8 02 - Vj± ) 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

11 AiocyiJ'ie, %-E. (s - 3 ./ 1 ) /t~- 


Facilities to be installed pursuant to this permit are 30“ ^RUOE pit pi plUnj. 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


\{ OjMnuJL 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District _\ this day of ^\kk, 20 at 

_ \ r i r 

y I,.. v-s , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



EMMONS COUNTY 


COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



NT SIGNATURE' 


Vice President, Land and Right of Way 


TITLE 


Address that approved permit should be mailed to 


\\ CLiUI AllL, 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: 'PflKffnPt ACTjP^ l L C 

Address: 1^00 lAnflt'n < 5TtT2l£\^ AAngcJupn , \ 

T£vY\p<s>£ai£w Co^s7^udti>n 

"Applicant" requests permission to ct^truct a Pl wat^commerc < il | / i nd ^ strlaU 

road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

II AlP^'bE 

to 


i“M 




\\Mb^ 

£ 

1 

\'Z^\ 







Approach Width 
(Min 24' - Max 40') 

Inslopes required 

U Culvert Required 
(yes/no) 

Culvert Size 


8:1 

Ml 



Authorization is hereby given to P)A (0nT3 ACC-^0 c ^ l~L<L of 

^3/7/0 ZVld’fi'l f0fy ~fX 7~7 -_Oo^l to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

JZ ^ U J^U 

Applicant 



County Road Supt. Approved 


^a-Q%q- a^g?- fen 


Contact# (Phone-Cell) 


A-/# - lU 


Dated 

lUD-SEj/Vl - i oq .ouoo \\OsAAjJSi_^ 
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f EMMONS COUNTY, NORTH DAKOTA 

/ SECTIONS 2 & 1. TOWNSHIP 129 NORTH, RANGE 76 WEST 



PJPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


440' MIN. 

PROFILE PR0P0SED 30 pipeline 

SCALE: r=100’ HORIZ. 
r=50' VERT. 


/tn X=1 348384.31 
^ Y= 16723832. 19 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: t 1 1TH AVENUE SE 

AT STA. 1+93, ELEV. 1878.93’ 


01 / 07/16 


09 / 01/15 


03 / 02/15 


12 / 22/14 


REV. DATE BY 


MM 


RG 


OP 


JMH 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


RC 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG. INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

1 1TH AVENUE SE 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY:TD 

DATE: 09/24/2014 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR,: 


DWG. NO. 

ND-EM- 109.900 


REV, 

D 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

'Dakota access . l lc / idq a hi/\ STggiJ' [Adust "Sju & f^ooz- 

(Name and Address of Applicant) 

W2 • 94S3 C_ CgJl$ ) 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

9? SE_ Os- i/j-zJ (T- (e 

ki'v-u 

Facilities to be installed pursuant to this permit are 30“ /J>UOg Q\\ 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 

H\ *°to O 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District 
i Y\ , North Dakota. 


. this day of f(\tf( U 2 o |lfl at 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 


Vice President, Land and Right of Way 


TITLE 

U/2P UJeAss. Am2.ni.. a S&SD2, 

Address that approved permit should be mailed to 

WO" £ ww H\. (\oo 



COUNTY 


COUNTY COMMISSIONER 



FILE: R:\Pr. ,103957\DISCIPUNE\CAD\DRAWINGS\93-PERMn\NQRTH DAKOTA\EMMONS CQUMTY\1 03957-P8-ND- 1.900.dwg PLOT DATE: 1/7/2016 BY: VILLARREAL, PHIL 



PIPE SPECIFICATIONS 

PIPE 30” O.D. x 0.625” W.T. 

API 5LX-70 HSAW 
COATING: 14-16 MILS FBE 
SERVICE: CRUDE OIL 
INSTALLATION: OPEN CUT 
MIN TEST PRESSURE: 1,800 PSIG 
MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROFILE 

SCALE: r=40' HORIZ. 
r=20’ VERT. 


/r\ X= 1350057.29 
^ Y=1 6720237.05 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: £ 97TH STREET SE (UNIMPROVED) 
AT STA. 0+83, ELEV. 1864.53' 


01 / 07/16 


03 / 02/15 


REV. DATE 


PRV 


JTM 


BY 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 

97TH STREET SE (UNIMPROVED) 

EMMONS COUNTY x N&| 


DRAWN BY: MS 

DATE: 12/29/1 + 

CHECKED BY:RC 

DATE: 03/02/ 15 

SCALE: AS SHOWN 

APP.: 


RTH DAKOTA 


DWG. NO. 

ND-EM-1 11.900 


REV. 

B 


EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

IftKoTh ftcce&s.LLC I 'ioo a m/) sreeeT Tiu & 

(Name and Address of Applicant) 

g 02 • SWW {jmL) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

ST£^x - rz/13,) (jz 


Facilities to be installed pursuant to this permit are 3Q S> (^RUD£ I pi p-liKa 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


MP - Bm - \H.q&o 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 


Approved by the County Commissioner of District 
-i., >\ , North Dakota. 


this day 


ofO at 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 


EMMONS COUNTY 



COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 


TITLE 

1 1 an u jo* ^ Ap< 2 ^ mi , v\n <2 ol sst sv 

Address that approved permit should be mailed to ' 



IU£ 4 Co 

Q8 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: •'DAKOTA ACTP^^ L LC 

Address: 1 3£)D STfSlgT t \ 

"feQ pt W vm Con sl&mjrton 

"Applicant" requests permission to constkict a PfHvate/eehm m e rcia l / tn dust r ia l 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

Q<?st. se 

[0 

IZ~ 

1 ZJj 

U Co 



Sr 

2> 

13 






Jl.1 rc^oQctBtA Dipl 

Inslopes required ‘^Culvert Required 


1TUL CoA^lQa(Itil)A 


Approach Width 
(Min 24' - Max 40') 


ulVert Requirec 
(yes/no) 


Culvert Size 


8 : 1 


of 

construct 


Authorization is hereby given to 04 jCQtU &C'C 

/ 3oo main St-J Uoa^on. Tx l-y-oe-z- to 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. ^ 


All expenses incurred will be the responsibility of the applicant. 


V) 


Vc^r< 






CC-C^, LL 


Applicant 

^oa-Q’aq-aqg?- fell 

Contact # (Phone-Cell) 


'Wav 




( 


County Road Supt. Approved 


Dated 

-EWi-l \hACO ^STeggTSE- 
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EMMONS COUNTY, NORTH DAKOTA 

SECTIONS 12 it 13, TOWNSHIP 129 NORTH. RANGE 76 WEST 

£ 12TH AVENUE SE (ND^-EM- j 1 sTflOfT ) | 

• ELDON M. AND 
DARLENE DR006 



(ND-EM- 115.000 ) 
GERTRUDE NIEUWSMA 


t NO-EM-1 14.900) 

pm 

SCALE; f— 30* 



1850‘n 


1820'- 


1810’— 1 


RIPE SPECIFICATIONS 

PIPE 30’ O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1.440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30 * P/PEUNE 


BR OFI LE 

SCALE: r=30' HORIZ. 
r=20’ VERT. 


r 1830’ 


- 1820’ 


1810* 


rtN X=1 351 808.73 
^ Y=1 671 491 3.20 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: ?, 9STH STREET SE 
AT STA. 0+75, ELEV. 1826.30' 


09/01/15 

03/02/15 


RG 

JTM 


ISSUED FOR USE/PERMIT 

ISSUED FOR USE/PERMIT 


RC 


& 


• DAKOTA ACCESS, LLC 


RC 


TEV. DATE 


BY 


DESCRIPTION 


CHK. 


PROJECT NO. 


10395700 


PROPOSED 30" DAPL PIPEUNE CROSSING 

98TH STREET SE 

EMMONS COUNTY 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




DRAWN BY: PRV 

DATE: 02/18/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR,: 


NORTH DAKOTA! 


DWG. NO. 

ND-EM-1 14.900 


REV. 

B 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

XMKoTfi neceSb.L LC STgesT jAtousfo^^ 1ix4& 

(Name and Address of Applicant) 

g 02 • <jg± gq-s-q } 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

STE^e?! (s 


Facilities to be installed pursuant to this permit are 3f) n (^RllOg: £>>j 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


ctq sre-m <£>£- 


highway right-of-way shall be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 


provide that the Board of County Commissioners may grant such a permit. 


Approved by the County 

V c v 


Commissioner of District 
., North Dakota. 


Y\a 

this day of f iW 



APPROVAL RECOMMENDED: EMMONS COUNTY 



COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 

ACCEPTANCE OF TERMS 
AND CONDITIONS 

Vice President, Land and Right of Way 

TITLE 

Woo. Auent^Jl. 

Address that approved permit should be mailed to 

(VD-Si' Y i- ns - . 5~ii. Qoo 

srescr 



EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: LI C ^ 

Address: 1 z_ 

^^sTfeudrt^)^ 

"Applicant" requests permission 1 to construct a f^ivate/commerd^ 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

<Wsr.it: 

f0 

1 3 

I'Z-*? 





S 


139 





Approach Width 
(Min 24' -Max 40') 

Inslopes required 

“ — 1 i* I ^ t x ^ ^ 1 

Ciilvert Required 
(yes/no) 


8:1 

v^r 


1 a! g_ CM&jdlm 


Culvert Size 




Authorization is hereby given to of 

j ^OP jQ[\££S£l 4-h. 2U. TV oo ~z_ to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 


7> h) fat C)cu>^c^ 


Uc ^ 


Applicant 

^oa-gsq-aqg?- fen 

Contact# (Phone-Cell) 



County Road Supt. Approved 

1 - IA ~) 

Dated 




g 

s 


<\ 

E 


I 

? 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 13 4 24. TOWNSHIP 129 NORTH, RANGE 76 WEST 

<£ 12TH AVENUE SE 

" W 


O 

o 



X 

o 


^ o 

? s 

m ct 

Q. Iju 

O 


CO CO 
+ + 
o o 


L 


1 ~'s 

9V 1 






w 


lj in 
t/i r* 

o 


£ 5 
Vo. 

o p 


a 

c# 1 


CO 
QO CO 
+ + 
a o 


^ uj 
Z O 


(ND-EM- 116.510 
t? THOMAS HAAK 

I 

Bu 

ft 


in co 
+ + 


1 


£ PROPOSED 
30 m PIPELINE 


g 


1 


(ND-EM-115.511) 

NIEUSWMA FARMS LLP 


(ND-EM-1 15.51 1.900) 

ELM 


SCALE: 1"=30' 



1840- 


PIPE SPECIFICATIONS 

PIPE 30" O.D. x 0.625" W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS AR0 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30* PIPELINE 


PROFILE 

SCALE: r=30’ H0RIZ. 
r=20* VERT. 












1 8 

09/01 /T5 

RG 

ISSUED FOR U5E/PERMIT 

RC 

1 A 

03/02/15 

JTM 

ISSUED FOR USE/PERMfT 

RC 

Irev. 

DATE 

BY 

DESCRIPTION 

CHK. 


r 1870’ 


- I860’ 


1850’ 


*- 1840’ 


fTs X=1351692.57 
^ Y=1 6709626.46 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GE0ID 2012, NAVD 88)1 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. 99TH STREET SE 
AT STA. 0+75, ELEV. 1860.60’ 


PROJECT NO. 10395700 


iJ 
E Z 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 






» DAKOTA ACCESS, LLC 


EMMONS COUNTY 


PROPOSED 30" DAPL PIPEUNE CROSSING 

99TH STREET SE 

NORTH DAKOTA! 


DRAWN BY: PRV 

DATE: 02/05/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND-BM 15.51 1.900 


REV. 

B 



bMMUIMo UOUNTY UTILITY 

PERMIT 

Permit Fee: $250.00 

ftCCESb . L LC I ZOO A IdM STgg&T lAouSV^^ ~Hk4 & 

(Name and Address of Applicant) 

W2 • CSzMJLI 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

Ifio ^s-av/z^T r- 


Facilities to be installed pursuant to this permit are 


specifications and maps attached hereto, 


30“ ^PUO£ Oil {2j PlW 

in accordance with plans, 


For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


Vb-'g.w-Mi.zu.qoo 

1 00 fe'E. 


ouaii uumc m cfl mdiirmi satisraciory 10 ana suoject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 


(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District \ this day of flW/ili . 20_, at 
_ : , North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 




EMMONS COUNTY 

/* 


COUNTY COMMISSIONER 



[I RQ UJ£A^> AxJC nuJi. 

Address that approved permit should be mailed to 


(UD -Bw -in. s"i\ - loo 

I Do 'BTe&iX 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 


EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 

Permit Fee: $100.00 

Name: JjfiJCgPft LI C _ 

Address: [20Q. mflin < 5t£lgt AAw^rpn s \ e£0j^ 'V^QO'Z^ 

Tern 

"Applicant" requests permission to construct a P^ivUe/comm^re^Vtndtretfial 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 

from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 

/tK>sr. 9 E 

JT 


rz 9 

r 



\to sr se 

s 


YZP\ 





i^Cyvv po&a$>a 4-k>R pi m 1 i m? C w ( ^u y\ 


Approach Width 
(Min 24' -Max 40') 

Inslopes required 

Culvert Requ^re^ 
(yes/no) 

Culvert Size 


8 : 1 

/Vd 



Authorization is hereby given ; to (_ 'JaJcot^ of 

-L^>Od /XU2JJ2 y hnj -hk, to construct 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant. 

Applicant 



County Road Supt. Approved 


_3A2h Cq\ ( 


X - Hi' It 


Contact # (Phone-Cell) 


Dated 

(VD-EM- \n. S'll.qcio ICPSTBjfcTSB 


FIL£= R:\ :a\103957\DISCIP[JNE\CAD\DR4WINGS\93— PERMrT\NORTH DAKOTA\EHMOWS COUK1A103957-PB-, J-t 17.51 1.900.d»g PLOT DATE 9/8/2015 BY: GARCIA, REFUGIO 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 24 & 25, TOWNSHIP 129 NORTH, RANGE 76 WEST 

. <t 12TH AVENUE SE 


I 


s ori5'3r w 


FLOW 


(ND-EM-1 17.511 ) 

USA OCHSNER 



C ND-EM-1 18.510 

^ CASSIE HAAK 


L 


a 

co 


£ PROPOSED 
JO' PIPELINE 


% 

O 

o 

+ 

o 


< ND^EM-1 17.511.90CS > 

£LAN 

SCALE: r=30’ 

W 
6 


1910'“! 


1900- 


§ 

& 




PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 


ui ' i. 




1 890*— I 

PIPE SPECinCATIONS 

PIPE 30’ 0.0. x 0.625’ W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN. TEST PRESSURE: 1.B00 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30 PIPELINE 


l-ibbo 1 


EBflEILE 

SCALE: 1*=30’ HORIZ. 
r=20’ VERT. 


/t\ X=1 351 576.31 
^ Y= 16704335.03 


DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 86) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. 100TH STREET SE 
AT STA. 0+75, ELEV. 1908.81' 


09/01/15 


03/02/15 


1EV. DATE 


RG 


JTM 


BY 


ISSUED FOR USE/PERMTT 


ISSUED FOR USE/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 




WOOD GROUP MUSTANG JNC. 

north DAKOTA REGISTERED ENGINEERING FIRM 627C 




DAKOTA ACCESS, LLC 


PROPOSED 30“ DAPL PIPEUNE CROSSING 

100TH STREET SE 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: JTM 

DATE: 02/05/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


DWG. NO. 

ND— Ell— 1 17.51 1.900 


REV. 

B 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 


Dakota access . l lc l zoo a uin STg^eT lAousTonS* b jc4& t'Tc&z- 

(Name and Address of Applicant) 

202 • T£± 0=M^X 

(Contact Number) 


Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road >. 

KZ ^S-a6~/3 



Facilities to be installed pursuant to this permit are '3Q e> 0i 1 pi plhnl. 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 

INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 

Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. T renches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined by AASHTO T-1 80. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 

K/D-'EVYH I W-S’A.QOO 
i "Z ftutmu. 


i iwciy iiyiu-ui-vvc ay iciii ueuuiie iri a manner sansTactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District _\ this day o| A\i(. Ia , 20 7l at 

C North Dakota. 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 



COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



Woa Auenuj... sjbzeojs 

Address that approved permit should be mailed to 


D-tEvY)~ 11 < Z.£l\. c lOo 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 25 & 30, TOWNSHIP 129 NORTH, RANGES 75 A 76 

Q. 100TH STREET SE 


WEST 


LU 

Z 

3 

I. 

I 


$ 




S 89’02'56" E 


o 
o 

I o 

1 1 C ND-EM- 11 8.510 

THOMAS AND 
CASSfE HAAK 

i' 

§ 

a. 

?| 


r- 

0£ 

in 

eg 

a 

co 


£ 

CSj 

C**9 


I a 

§ 

az 

Li_ 
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90 1 




'©i v 

cif \ 


CJ 

UJ 

CO 


PROPOSED 
30 PIPELINE 


(ND-EM- 11 8.5 11.90$ 

PLAN 

SCALE: 1--30’ 


( ND-EM-1 19,511 1 

ARLYN J. HASPER 



1880S 


1870’^ 


I860 1 ' 

*— 4’ MIN. 

PIPE SPECIFICATIONS 
PIPE 30" O.D. x 0.625’ W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: OPEN CUT 

MIN. TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


pi 880’ 


-1870’ 


PROPOSED 
30 PIPELINE 


PROFILE 

SCALE: 1*=30’ HORIZ. 
1’=20’ VERT. 












I 8 

M/01/15 

RG 

ISSUED FOR USE/PERMfT 

RC 

1 A 

03/02/15 

JTU 

ISSUED FOR USE/PERM rT 

RC 

[rev. 

DATE 

BY 

DESCRIPTION 

CHK. 


d L 1 860’ 


(O | X=1 353351 .99 
^ Y= 16702734.66 

DATUM: 

ALL ELEVATIONS DERIVED ROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: 4 12TH AVENUE SE (UNIMPROVED) 
AT STA. 0+75, EL£V. 1874.18’ 


PROJECT NO. 


10395700 


a 

tr 


wy WOOD GROUP MUSTANG, INC. 

VV N0RTH DAKOTA REGISTERED ENGINEERING FIRM 627C 




B DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPELINE CROSSING 


_ AVENUE SE 


DRAWN BY: OP 

DATE: 02/09/1 5 

CHECKED BY;RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: 


(UNIMPROVED) 

NORTH 


DAKOTA 


DWG. NO. 

ND-EM-1 18.51 1.900 


REV. 

B 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

o7?) $ CCESb , L LC iZOOli tot/) SfQeeT. lAouSfotA? , li&4 & 

(Name and Address of Applicant) 

sg2-ggq- CmLI 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

13 4uiwmj2-- ( ‘ 5 - Zo \ 


Facilities to be installed pursuant to this permit are SO 81 (^RUO£ pit pi pliKfl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 

(A) Installation, maintenance, relocation, and removal of said facilities on the 


It'D- \-z%.qo6 
l ^ A-uxnu j. 


nynt.-wi-iMraiy 5,na N ue uune m a manner sausractory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District | this day of QV ( . 20 ]^, at 


\U 




n 


, North Dakota. 


APPROVAL RECOMMENDED: EMMONS COUNTY 



COUNTY ROAD SUPERINTENDENT COUNTY COMMISSIONER 


ACCEPTANCE OF TERMS 
AND CONDITIONS 



[k2Q 

Address that approved permit should be mailed to ' 


-i2 <s-.°ice> 
13 &£- 


EMMONS COUNTY PERMIT FOR ROAD 

APPROACH 

EMMONS COUNTY ROAD 
DEPARTMENT 
7975 6 th AVE SE 
LINTON, ND 58552 
701-254-5491 


Permit Fee: $100.00 

Name: MiESS*, ILC 

Address: i 3QO Stfelgt VjQ(psJ-pn i 1 1^0 Q~Z^ 

Applicant" requests permission to construct a l^ate/eommerci^ 
road approach on a Emmons County Road right-of-way. 


Street 

Address 

Direction 
from road 

Section 

Township 

Range 

Longitude 

Office use only 

Latitude 

Office use only 


lb 

b>0 

\£lC\ 

>-<T 



t 








Approach Width 
(Min 24' - Max 40') 

Inslopes required 

^ Culvert Required 
(yes/no) 

Culvert Size 


8:1 

y €5 

it' $>oih 


of 

to construct 


Authorization is hereby given to 

1J3QQ. m^in c -f - , . Tx 7 t ' 7 'Oo'y. 

an approach to minimum standards as determined and shown on the attached 
sheet. If possible, include a drawing of the location of approach. 

Authorization by the undersigned County Official does not relieve the applicant of 
any legal responsibilities. If approach construction does not meet minimum 
standards, corrections will be made at the expense of the applicant within 30 days 
or approach will be removed by the order of the Emmons County Commissioners. 
All expenses incurred will be the responsibility of the applicant 


Da ltoftu Qcc^ 

Applicant 


l—i—C- 



County Road Sujot. Approved 


aqg 9 - Co. 11 

Contact# (Phone-Cell) 


>ID'lb 

__ Dated 

MA) - VZCT^oo 1 SE. 


nLE: R: \ Pn 1 103957\DlSClPLINE\CAD\DRAWINGS\93-PERMn\ NORTH DAKOTA\EMMONS COUKTTY\1 03957-PB-ND- 5.900.dwg PLOT DATE: 1/7/2016 BY: VILLARREAL. PHIL 




1730'J 


1730’ 


PIPE SPECIFICATIONS 

PIPE 30“ O.D. x 0.625” W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PROPOSED 
30 “ PIPEUNE 


PROFILE 

SCALE: 1"=60’ HORIZ. 
r=20’ VERT. 


(T) X= 135859 1.38 
w Y=16700617.55 
DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: <£ 13TH AVENUE SE 

AT STA. 1+26 ELEV. 1743.51' 




PERMIT 


REV. 


11/04/15 


03 / 02/15 


12 / 22/14 


DATE 


JMH 


ISSUED FOR USE/PERMIT 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW 


DESCRIPTION 


PROJECT NO. 


10395700 


WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30" DAPL PIPEUNE CROSSING 

13TH AVENUE SE 

EMMONS COUNTY NORTH DAKOTA 


DRAWN BY: TD 

DATE: 09/24/14 

CHECKED BY: RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APP.: RC 


DWG. NO. 

ND-EM- 125.900 


REV. 


EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 30 Ic 29, TOWNSHIP 129 NORTH, RANGE 75 WEST 


( ND-EM-1 25.000 ) 

GLENN G. HAAN 


S 35‘45 52 E 


FLOW 




£ PROPOSED 
30“ PIPELINE 

( NO -EM -124.000 ) 

ARLYN J. HASPER 


PLAN 


SCALE: 1“=60‘ 


* 101 ST STREET SE 
( ND-EM-125.900 ~) 




r 1760’ 


1750* 


1740' 


1750’ 


1740- 



EMMONS COUNTY UTILITY 
PERMIT 

Permit Fee: $250.00 

'Dakota ncces^.Ltc t %oo a sreeeT } lAaisf 9^? } lim & 

(Name and Address of Applicant) 

toz • ±S± CtQ&Sj *) 

(Contact Number) 

Hereinafter called the Applicant, is hereby granted permission to install and maintain 
the facilities as described herein on county right-of-way, of County Road 

loi €>e. r- Xdfi) C ^3 

Facilities to be installed pursuant to this permit are 30 a £>ij pl pl^lnfl 

in accordance with plans, 

specifications and maps attached hereto, 

For purposes of this permit "highway right-of-way" shall mean the highway right-of- 
way as it exists on the date of execution of this permit and shall also include that area 
within seventy-five feet of the center of the highway right-of-way over which the Board of 
Emmons County Commission has control pursuant to North Dakota Century Code Section 
24-01-42. 


INSTALLATION AND MAINTENANCE: Installation and maintenance of said 
facilities on highway right-of-way shall conform to the following provisions: 

(1) Upon construction, maintenance, relocation or removal of said facilities, 
any right-of-way scars shall be removed and the disturbed areas restored 
to original condition, including the reseeding thereof where necessary. 
Trenches dug within the highway right-of-way exclusive of the roadway and 
inslopes shall be backfilled and compacted to a density equal to that of the 
adjacent undisturbed soil. Trenches dug in the roadway and inslopes when 
necessary shall be backfilled using only approved materials and compacted 
to 90% of the maximum dry density as determined byAASHTOT-180. The 
moisture content of the soil at the time of compaction shall be not less than 
1% below the optimum moisture content nor more than 2% above the 
optimum moisture content. All costs incurred with regard to inspection and 
compaction testing conducted by Emmons County or its designees shall 
be borne by applicant. 

TERMS AND CONDITIONS: Installation and maintenance of said facilities on the 
highway right-of-way shall be subject to the following terms and conditions: 


(A) Installation, maintenance, relocation, and removal of said facilities on the 

i oi 


mgnway rignt-oT-way snail be done in a manner satisfactory to and subject 
to supervision by the County Road Superintendent for the Emmons County 
Highway Department. 

(B) Emmons County shall not be liable for damage to said facilities resulting 
from construction, reconstruction, expansion, alteration, maintenance, 
replacement and repair of the highway. Applicant shall hold the County 
harmless for injury to persons or damage to property resulting from the 
location of said facilities on highway right-of-way. 

(C) Applicant shall repair or replace highway structures and appurtenances, and 
any existing facilities located on, over or under the highway right-of-way, 
which may be damaged as a result of the installation and maintenance of 
said facilities on the highway right-of-way. 

(D) Applicant shall promptly remove said facilities from the highway right-of-way 
or shall relocate or adjust said facilities at its sole cost and expense when 
requested to do so by the County. 

(E) No construction shall be permitted across any county roadway. All facilities 
must be bored beneath all paved and gravel surfaces at a minimum depth of 
6 feet below the ditch bottom. 


WHEREAS, the terms of Section 24-01-42 of the North Dakota Century Code, 
provide that the Board of County Commissioners may grant such a permit. 

Approved by the County Commissioner of District _ 

^ CfVjTv North Dakota. 


this day of Ul W^> 20lU at 


APPROVAL RECOMMENDED: 


COUNTY ROAD SUPERINTENDENT 

ACCEPTANCE OF TERMS 
AND CONDITIONS 



COUNTY COMMISSIONER 



Vice President, Land and Right of Way 


TITLE 


Lk2Q UJe A Aoen u jl . >>rJk a? ^ 

Address that approved permit should be mailed to 


/Vp-&IY|-> \z^Q.\o 

ID l 
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EMMONS COUNTY. NORTH DAKOTA 

SECTIONS 29 & 32, TOWNSHIP 129 NORTH. RANGE 75 WEST 


( ND-EM- 125.000 ) 

GLENN G. HAAN 


S 22'33’55" E 




£ PROPOSED 
30“ PIPEUNE 



( ND-EM- 126.000 

BERNICE VAN HEUKELOM 
LIFE ESTATE 


<L 13TH A VE. SE ** 

( ND-EM-125.910 ) 


PLAN 

SCALE: 1 ”=40’ 



1750’ n 


1740’- 


1730’ J 


PIPE 30” O.D. x 0.625“ W.T. 

API 5LX-70 HSAW 

COATING: 14-16 MILS FBE 

W/40 MILS ARO 

SERVICE: CRUDE OIL 

INSTALLATION: BORE 

MIN TEST PRESSURE: 1,800 PSIG 

MOP: 1,440 PSIG 

MIN. YIELD STRENGTH: 70,000 PSI 


PIPELINE WARNING SIGN 
AND TEST STATION 
(TYP. BOTH SIDES) 

•1750’ 


-1740’ 


•1730’ 


PROPOSED 
30” PIPEUNE 


PROFILE 

SCALE: 1*=40’ HORIZ. 
1’=20’ VERT. 


/7n X= 13591 86. 10 

v=1 


Y=16698905.09 

DATUM: 

ALL ELEVATIONS DERIVED FROM GPS 
OBSERVATIONS (GEOID 2012, NAVD 88) 
BEARINGS BASED ON UTM ZONE 14 
NORTH AMERICAN DATUM 1983. 

U.S. SURVEY FEET 

T.B.M.: Q. 101 ST STREET SE (UNIMPROVED) 
AT STA. 0+81, ELEV. 1742.36' 


01/07/18 


03/02/15 


REV. DATE BY 


JTM 


JTM 


ISSUED FOR USE/PERMIT 


ISSUED FOR REVIEW/PERMIT 


DESCRIPTION 


RC 


RC 


CHK. 


PROJECT NO. 


10395700 



WOOD GROUP MUSTANG, INC. 

NORTH DAKOTA REGISTERED ENGINEERING FIRM 627C 


DAKOTA ACCESS, LLC 


PROPOSED 30 s DAPL PIPEUNE CROSSING 

101 ST STREET SE (UNIMPROVED) 

EMMONS COUNTY v n<Jf 


DRAWN BY: PRV 

DATE: 01/08/15 

CHECKED BY:RC 

DATE: 03/02/15 

SCALE: AS SHOWN 

APR.: 


'RTH DAKOTA 


DWG. NO. 

ND-EM-1 25.910 


REV. 

B 


